TOWN OF ARLINGTON 
MASSACHUSETTS 

Bid #14-32 

INVITATION FOR BID 

ROBBINS COTTAGE INTERIOR RENOVATIONS 


Quotes are invited and will be received by the Town Manager, Town of Arlington, Massachusetts, until 11:00 A.M., 
Thursday, August 28, 2014 at the Office of the Purchasing Agent, Town Hall, Arlington, Massachusetts, at which time 
and place in the Town Hall they will be publicly opened and read aloud. 

Specifications and proposal forms will be available at the Office of the Purchasing Agent/Town Manager’s Office at the 
above-mentioned address on Wednesday August 6, 2014 and on the Town Website www.arlinqtonma.gov/purchasinq . 

All bids must be in envelopes plainly marked: 

BID #14-32 ROBBINS COTTAGE INTERIOR RENOVATIONS 


A Pre-bid Site Visit will be held on Tuesday August 12, 2014 @ 10:30 A.M. at the Robbins Cottage, 670R 
Massachusetts Ave., Arlington, MA. All Prospective Bidders are encouraged to attend. 

Attention is called to the fact that minimum wage rates and health and welfare and pension fund contributions are 
established for this contract and are a part of the specifications. 

Work under this contract shall be governed by MGL Ch.30, Sec.39M 

The conditions of employment as set forth in Sections 26 to 27D and 27F of Chapter 149 of the General Laws, as 
amended, shall prevail in the execution of the work under this contract. 

Bids to receive consideration must be in the hands of the Purchasing Agent or his authorized representative not later than 
the day and hour above mentioned. 

For further information relative to this bid, please contact Domenic R. Lanzillotti, Purchasing Officer at 781 -316-3003. 

The Town Manager reserves the right to cancel any invitation for bids, to reject in whole or in part any and all bids, when it 
is deemed in the best interest of the Town of Arlington to do so. 

TOWN OF ARLINGTON 


August 6, 2014 


Adam W. Chapdelaine 
Town Manager 




Robbins Cottage Interior Renovations 

ARLINGTON, MA 


INSTRUCTIONS TO BIDDERS 


1.00 COMPLEMENTARY DOCUMENT 

A. INVITATION FOR BID, included herewith, is complementary to this document and shall 
be carefully reviewed by bidders for specific instructions which are not repeated herein. 

2.00 STATUTES REGULATING COMPETITIVE BIDDING 

A. Bidding procedures and award of contract shall be in accordance with the provisions of 
Chapter 30, Section 39M of the General Laws of the Commonwealth of Massachusetts, 
including all current amendments. 

B. In the event of any discrepancy or inconsistency between the provisions of these 
Instructions to Bidders and Contract Documents and the above-mentioned statutes, the 
provisions of the above-mentioned statutes shall govern. In such event, the application 
of all remaining provisions not in conflict to any circumstance other than that in which the 
conflict occurs shall not be affected thereby. 

3.00 BIDDER'S QUALIFICATIONS 

A. No individual or firm may submit a Bid unless it includes, in the Bid Form, a list of at least 
Three (3) references of similar projects completed in the last Five (5) years. 

B. Furthermore, no individual or firm may submit a Bid unless he, after bid opening, 
is able to demonstrate to the satisfaction of the Awarding Authority that he does 
customarily perform similar work with skilled and experienced employees on his 
own payroll and is qualified to do so. 

C. All employees to be employed at the worksite shall have successfully completed a course 
in construction safety and health approved by the OSHA that at least 10 hours in 
duration at the time the employee begins work and who shall furnish documentation of 
successful completion of said course with the first certified payroll report for each 
employee. 

4.00 INTERPRETATION OF DOCUMENTS: NOTIFICATION OF ERRORS 

A. Interpretation of the provisions of the Contract Documents will be made by the Architect 
upon written request of any bidder, provided that such request is received by the 
Architect at least seven (7) days prior to date of applicable bid opening, and that the 
Architect considers such interpretation to be of sufficient importance. Oral or telephone 
interpretations will not generally be made, and if made, shall be strictly informal and not 
legally valid or binding. 

B. Architect's interpretations shall be in the form of Addenda to the Contract Documents. 

C. Bidders are urged to communicate all errors or discrepancies found in the Contract 
Documents to the Architect. Telephone calls pointing out any such errors or 
discrepancies will be taken by the Architect, but only for the purpose of receiving the 
information in order that it may be properly processed, and not for interpretation or 
clarification. 

5.00 EXAMINATION OF CONTRACT DOCUMENTS AND SITE 

A. Each Bidder shall carefully examine the Contract Documents to obtain a thorough 

understanding of the work of his bid in addition to work of related trades. In addition, 
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Robbins Cottage Interior Renovations 

ARLINGTON, MA 

each Bidder shall personally visit the site to become thoroughly acquainted with the 
conditions as they exist thereon. 

B. Failure of any Bidder to thoroughly examine the Contract Documents or to visit and 
examine the site shall in no way relieve the bidder of any obligation with respect to 
his/her bid or of any responsibility assigned the bidder under the Contract. 

6.00 PRE-BID SITE VISIT 

A. Pre-bid site visit will be held at location and time stipulated in the Invitation for Bid. All 
bidders are invited to attend. 

7.00 MODIFICATION AND WITHDRAWAL OF BIDS 

A. Modifications of Bids will be permitted after submission of such bids provided clearly 
written, readily understandable instructions for same are received by the Awarding 
Authority in writing prior to time established for opening of such bids. 

B. No Bid may be withdrawn for a period of 30 business days, excluding Saturdays, 

Sundays and legal holidays, after actual date of the Bid opening. 

8.00 ADDENDA 

A. Addenda may be required during the bidding period to modify, clarify, or interpret the 
Contract Documents. It is intended, but not guaranteed, that such Addenda shall be 
mailed or faxed by the Architect to all persons or parties to whom Contract Documents 
have been issued (Bidders of Record). Failure to receive such Addenda shall in no way 
relieve any bidder from the execution of its provisions. All bidders are cautioned to verify 
the number of Addenda that have been issued and to secure any needed copies from the 
Architect before submitting a bid. 

9.00 BID FORM 

A. The Awarding Authority will make available to every person applying therefor, a Bid 
Form. Each bona fide Bidder will be furnished a form for his/her bid upon request. Such 
form will be made available at the Office of the Architect during regular office hours 
throughout the bidding period. Bids must be submitted on the form provided by the 
Awarding Authority or on form included in the bid documents of the Project Manual. 

B. All blank spaces provided on the bid form shall be filled in with ink or typewritten. Where 
space is provided, sums shall be expressed in both words and figures. In case of 
discrepancy between the two, the written words shall govern. 

C. No interlineations, additions, alterations, or erasures shall be made on the forms. 

D. The Awarding Authority is exempt from sales and federal excise tax to the extent 
permitted under law; bidders should not include such taxes in figuring or in references to 
any bid. 

10.00 ALTERNATES 

11.00 SUBMISSION OF BID 


The Bid Form shall be properly executed and enclosed with the following required 
documents in a sealed envelope with the following required attachment(s): 
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Robbins Cottage Interior Renovations 
ARLINGTON, MA 


1. 5% Bid Deposit 

Sealed envelope shall be plainly marked on the outside with the following information 

BID FOR: Robbins Cottage Interior Renovations 
Arlington, MA 

SUBMITTED BY: _ 

(Name of Bidder) 

(Address of Bidder) 


B. If Bid is mailed, the above-required envelope shall be enclosed in a second envelope 

identified with the above markings and mailed to the place of bid opening, as described in 
the INVITATION FOR BID. Mailed Bids must be received before time scheduled for 
opening of bids. 

12.00 PAYMENT BONDS 

A. The Payment Bond required of the Contractor shall be in the amount of 50% of the 
Contract Sum from a surety company qualified to do business under the laws of the 
Commonwealth of Massachusetts and approved by the Awarding Authority. 

13.00 FOREIGN CORPORATIONS 

A. The attention of bidders is called to the General Laws, Chapter 30, Section 39L, as 

amended by The Acts of 1967, Chapter 3, under which the Awarding Authority may not 
enter into a contract with a foreign corporation (a corporation not organized under the 
Laws of Massachusetts), nor approve a foreign corporation as a contractor, unless the 
foreign corporation has filed with the Awarding Authority a certificate by the State 
Secretary stating that the foreign corporation has complied with General Laws, Chapter 
181, Sections 3 and 5, and stating the date of such compliance. 

14.00 AWARD OF CONTRACT 

A. The Contract will be awarded to the lowest responsible, competent and eligible bidder 

except in the event of substitution as provided under Chapter 149, Sections 44E and 44F 
of the above-referenced General Laws. 

15.00 COMMENCEMENT AND COMPLETION OF WORK 

A. The successful bidder, upon execution of the Contract Agreement, shall commence the 
work of the Contract within seven (7) calendar days. Thereafter the Contractor shall 
diligently and continuously carry on the work in such manner as to substantially complete 
the work. 

16.00 LIQUIDATED DAMAGES 

A. Liquidated damages for not completing the work within the time limit specified above will 
be assessed by the Owner. Liquidated damages will be in the amount as stipulated in 
Town of Arlington General Contract. The liquidated damages amount per calendar 
day is a minimum damage figure to compensate the Owner for administrative costs and 
loss or delay of its use of the project, and for added Owner’s Project Manager, Architect 
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Robbins Cottage Interior Renovations 

ARLINGTON, MA 

and consultant fees, and does not limit in any way the liability of the Contractor for 
damages in excess of the specified liquidated damages amount for other damages, 
particular, damages for breach of Contract. It is expressly understood that such 
liquidated damages do not constitute a penalty. 


END OF DOCUMENT 

*** 
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Robbins Cottage Interior Renovations 

ARLINGTON, MA 

BID FORM 


TO THE AWARDING AUTHORITY: 

A. The undersigned proposes to furnish all labor and materials required for the construction of 

Robbins Cottage Interior Renovations 
Arlington, MA. 

in accordance with accompanying Plans and Specifications prepared by the Architect 
Spyre Designworks 
Eric Jacobson 

for the Contract Price specified below, subject to additions and deductions according to the terms 
of the Specifications. 

B. This Bid includes Addenda numbered:_. 

C. The proposed Contract Price is: 

_Dollars. 

($ _ .)■ 

ADD ALTERNATE #1: $_ 

D. A Bid Deposit in the amount of five percent (5%) of the bid amount is submitted with this bid. Bid 
deposit shall be in the form of a certified, treasurer's, or cashier's check issued by a responsible 
bank or trust company payable to Town Of Arlington, or a bid bond (a) in a form satisfactory to 
the Awarding Authority, (b) with a surety company qualified to do business in the Commonwealth 
of Massachusetts, and (c) conditioned upon faithful performance by the principal of the 
agreements contained in the Bid. 

E. The undersigned offers the following information as evidence of his qualifications to perform the 
work as bid upon according to all the requirements of the Contract Documents: 

1. Have been in business under present business name for_years. 

2. Ever failed to complete any work awarded?_. 

3. List three (3) projects completed in the past five (5) years on which you served as 

contractor for work of similar character as required for this project: 

Project Owner Owner Phone No. Amount of Contract 


4. Bank Reference: _. 

F. The undersigned agrees that, if selected as Contractor, he/she will within five (5) days, 
days, Sundays, and legal holidays excluded, after presentation thereof by the Awarding 
Authority, execute the Contract in accordance with the terms of this bid and furnish a Labor and 
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Robbins Cottage Interior Renovations 
ARLINGTON, MA 

Materials Payment Bond of a surety company qualified to do business under the laws of the 
Commonwealth and satisfactory to the Awarding Authority, and in the amount of 50% of the 
Contract Price, the premium for which shall be paid by the Contractor and is included in the 
Contract Price. 

G. The undersigned hereby certifies that he/she is able to furnish labor that can work in harmony 
with Owner’s separate contractor(s) and all other elements of labor employed or to be employed 
on the work and that he/she will comply fully with all laws and regulations applicable to awards 
made subject to MGL c.149, § 44A. 

H. The undersigned hereby certifies that he or she is able to furnish labor that can work in harmony 
with all other elements of labor employed or to be employed in the work; and, all employees to be 
employed at the worksite shall have successfully completed a course in construction safety and 
health approved by the OSHA that at least 10 hours in duration at the time the employee begins 
work and who shall furnish documentation of successful completion of said course with the first 
certified payroll report for each employee. 

I. The undersigned hereby certifies, under the pains and penalties of perjury, the foregoing bid is 
based upon the payment to laborers to be employed on the project of wages in an amount no 
less than the applicable prevailing wage rates established for the project by the Massachusetts 
Department of Labor and Workforce Development. The undersigned agrees to indemnify the 
awarding authority for, from, and against any loss, expense, damages, actions or claims, 
including any expense incurred in connection with any delay or stoppage of the project, arising 
out of or as a result if (1) the failure of the said bid to be based upon the payment of the said 
applicable prevailing wages rates or (2) the failure of the bidder, if selected as the contractor, to 
pay laborers employed on the project the said applicable prevailing wage rates. 

J. The undersigned further certifies under the penalties of perjury that this bid is in all 
respects bona fide, fair and made without collusion or fraud with any other person. As 

used in this subsection the word "person" shall mean any natural person, joint venture, 
partnership, corporation or other business or legal entity. 

K. The undersigned further certifies under penalties of perjury that the said undersigned is not 
presently debarred from doing public construction work in the Commonwealth under the 
provisions of Section 29F of Chapter 29, or any other applicable debarment provisions of any 
chapter of the General Laws or any rule or regulation promulgated thereunder. 

L. Contractor to start work within 10 days from date of Notice to Proceed and to bring to 
substantial completion within 90 days. 
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Construction Specifications 

Date: 
July 16 2i 


670R Massachusetts Ave 
Arlington MA 


Div 1 _ 

General Requirements 

1 A licensed Contracor shall pull permit and renovate existing structure. 

2 Contractor to bring entire house to code according to 780 CMR 8th edition 

3 Contractor to only use licensed and insured sub contractors on site. 

4 Contractor to keep a clean and organized construction area, free of debris and demolition fall-out. 

5 A licensed contracor shall remove all hazardous materials from site in a legal and proper fashion. 


Div 2 _ 

Site Construction 


1 Contractor shall supply and install a protective fence min (4'-0) tall @ perimeter abutting public parking 


Div 3 
Concrete 


1 (2) new 36" x 36" x 10" concrete footings in basement 

2 Install new 2" rat slab in basement 


Div 4 
Masonry 


1 Maintain exterior brick chimney, repoint and salvage brick work, re-flash at roof. 

2 Within attic, use LVL's to brace upper chimney stack and remove chimney brick stack below down to basment 

3 Repoint and surface existing exterior staricases using veneerstone and bluestone treads and platform field. 

4 Repoint and repair any and all defects to existing stone foundation. 

5 Clean interior stone foundation, repair where necessary 


Div 5 
Metals 


1 Install new metal bulk head at existing location 

2 Install new brown color metail flashing at roof rake edge and gutter downspouts 

3 Install new white color gutter and downspout system, drain away from house. 


Div 6 _ 

Wood & Plastics 


1 Install 5/4" x 6 corner boards azek or equal 

2 Install new 5/4" x 8 water table, w/lx 1/4" trim with chamfer installed ontop 

3 Install new pergola @ side entry using Intex product. 

4 All window and door trim to be 1 x 5 azek or equal 



Div 7 _ 

Thermal and Moisture Protection 


1 Install new grace homewrap moisture protecture under clapboards 

2 Install R-21 hard expandable spray foam in all wall cavities 

3 Install R-41 soft expandable spray foam in all roof cavities 

4 Install R-38 soft expandable foam between first floor and basement 

5 Completely seal any gaps and defects @ sill plate/foundation assembly 

6 Using spray foam insulation, fill gaps between windows and framing. 

7 Tape windows and install sill pans using Grace product 


Div 8 _ 

Doors and Windows 

1 Using existing windows as a template, Install new Marvin Integrity wood windows with bronze color Aluminum clad exterior. 

2 Windows to be SDL and have bronze color trim hardware 

3 Install extension jambes where nexessary using Marvin supplied jambs 

4 Install new 1 3/4" mahogany doors @ side and front entry, painted and sealed to match existing color 


Div 9 _ 

Finishes 

1 Install 5/8" blueboard and smooth coat plaster, sand and ready for paint 

2 Install cement board in all wet areas, including bathtub surround and bathroom floors 

3 Install 2 3/4" red oak T&G flooring throughout. Sand, dark stain and (3) coat poly entire house w/ satin finish 

4 Install new ballustrade, posts and treads using oak 

5 Install new 7" x 3/4" baseboard, use allowance of $1.25 per foot 

6 All doors and windows to be trimmed using 4" casment, use allowance of $.85 per foot 

7 Install crown molding on first floor using 3 1/2" crown, use allowance of $1.25 per foot 

8 Paint entire interior home using Benjamin Moore, egg shell finish walls, semi gloss trim, colors to be chosen prior to install. 

9 Install tile @ kitchen backsplash use allowance of $5.00 per sqft 

Div 10 _ 

Specialties 

1 Install new granite counter tops @ vanites and kitchens, $50.00 sqft allowance 

2 Install all new plumbing fixtures, use $1,400.00 allowance for entrire house 

3 Town shall supply all finish fixtures, contractor to verify specifications and install 

4 Any finish materials shall be verified by town, Townshall approve by signing and dating actual sample 

Div 11 _ 

Equipment 


1 Install all new appliances and washer and dryer as per plan 

2 Town shall provide appliance, washer and dryer. Contractor to verify and install. 


Div 12 
Furnishings 


1 Install new kitchen cabinets and vanities 

2 Allow $8,000 kitchen allowance 

3 Install new vanities, $700 allowance 


Div 13 _ 

Special Construction 


1 All closets to have (1) shelf (1) rod, use 3/4" plywood shelf and metal hardware bracket 


Div 14 _ 

Conveying Systems 


1 NA 



Div 15 
Mechanical 


ADD ALT. #1 


1 Supply and install (2) new gas forced hot air systems, (1) in basement, (1) horizontal unit in attic 

2 Supply and Install new R-8 insulated duct work, tape seems. Install grilles and difusers, town to approve color. 

3 Supply and Install (1) AC condensing unit to right of bulk head. 

4 Supply and Install (2) new thermostat controls, (1) at top of stairs and (1) on first floor, center wall location 

5 Supply and Install new gas line to cooktop and HVAC systems 


Div 16 _ 

Electrical 

1 Licensed electrician shall supply and install the following: 

2 Install new 100 AMP box service in basement 

3 Wire entire house w/ switches and plugs. First floor to have dimmer switches. 

4 First floor to have (17) 1C rated recessed lights, second floor to have (3) recessed light in bath. Total (20) cans 

5 Second floor bedrooms to have (1) ceiling mount fixture and (1) closet flourescent 

6 Install (3) exterior sconces and (2) flood lights (motion activated) 

7 Wire all new appliances and systems 

8 Town shall provide all custom electrical fixtures 


Div 17 
Plumbing 


1 Install all new plumbing as per code. Use Pex hot and cold water lines 

2 Install sinks, showers and toilets as per plan 

3 Install drain pan @ washer and dryer. 

4 Install all appliances and systems if applicable 

5 Install (2) water spickets from basement 

6 Install new cast iron tub @ second floor bathroom, $800 allowance 



CONSOLIDATED GENERAL CONDITIONS 

OF THE CONTRACT FOR CONSTRUCTION 
, ' 1 ; 

ARTICLE! 

• • • ‘ GENERAL PROVISIONS 

i.i ■ basic definitions '■ 

U.I THE CONTRACT DOCUMENTS 


doc^fet&S^d Bithfe Agreement and Modifications.jisiiSd-dftcr cxeiSilioOfilfe'Cfentrafct/A' 
; ■■V-S'-'V-r.’nnfj-»r4 sinned hv both nartieS_ ( 2 \ k Chance. . 



In-the event of any conflict among the Contract Documents, the Documents shall fe'oonitnied 

according to the’ following priorities: . / . .. 

' . ■'. ■>')'. • 

Highest PriorityLv-' Modifications’ ■/ ’/’■ " 1 ' *' ■ . 

• Second Priority Agfethherit \ 

Xhirci Priority: Addenda-later date to take precedence 

Fourth Priority: Supplemental S tatutory Conditions 

Fiftii Priority. Consolidated General Conditions 

Sixth Priority- " Specifications grid DrariTrigsK ' '• • . .• 

ScventiisPriority *■•■ 'Instructions’to'Bidders ah'diTOposal' ' ' ; 


Any references throughout the contract documents (or any other project documents) to "Qeneral 
• Conditions” or "Supplementary General Conditions” are deleted and ‘‘Consolidated General 
Conditions and Supplemental Statutory Conditions” is substituted therefor. All bidders and sub- 
bidders take note that the Town bas’-ctinsolidatcd and modified former versions of'thc standard 
form-A1A Document A2I0 General Conditions ofthe Contract for Construction with the Town’s 
desired Supplementary General Conditions into one document The Supplemental Statutory 
Conditions remain intact and separate, and form a part of the Contract Documents. 
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1.1,2 


THE CONTRACT 


The Contract Documents form the Contract for Construction, The Contract represents the entire 
and integrated- agreement between the parties hereto arid supersedes 'prior negotiations, 
representations or agreements, cither written Dr oral. The Contract may be amended or modified 
only by a Modification. Except as provided in Paragraph. 3..I8, nothing contained in the Contract 
Documents shall be construed to create any contractual relationship (I) between the Architect 
and the Contractor, (2) between the Owner or the .Architect and a Subcontractor or Sub¬ 
subcontractor, (3) between the Owner and the Architect, or (4} between any persons or entities 
-other than the Owner and the Contractor. The Contract Documents shall comply wjfh the . 
requirements of Mass. Gen. Laws Chapter 44, Section 31C. 

1.1.3 THE WORK 


. ‘ .•.-•■•'v v. . '■'■■’i Vit 1 - 1 - ’’ A’WV “y‘' 7 '• .'A<ar- • to.. ‘ *J 

The term "Work” mMns.^^c^sbuctipn.ajnd ser^.ces:.fe v qujb^diby the Contrpcj;llqpumeiits- ' .-.w 

whether 

services provided gj* to bcprpMhleq by thc,pop|ractof to fulfil 1 Oontraotpr/s obligations; The • 
Work may constrtute ; tije.w3mIe.,.6ri ; part.p.f.thP;,Project. •• . ••• 


1.1.4 


THE PROJECT 


The Project is the total c^^^^og p^}^|nch. the Wp^.perfoipj,gd..under {he.GpntractDoeurnent^- 
may be the whole of a part and which may include constmction.hy.fhe Ovrinef-pr. by separate' :■ • 
contractors. 


1.1.5 THE D^TOKGS, , ....... . . ... 

* * ■ *•’ ' ; * t ‘ i * 

The Drawings are the graphic and pictorial portions of the Contract Documents, wherever 
located and whenever issued, showing the. design, location and dimensions 1 6f the Work,’ " 
generally including plans, elevations, sections, details, schedules and diagrams.--. 

1.1.6 THE SPECIFICATIONS . ... 


The Specifications are that portion of the Contract Documents jpp.nsistjng.of the. written - 

requirements for materials, equipment, constructjpusy5icins,-stai!idarcis- and workmanship for the’. 
Work, and performance of related services. 


1,1.7 


THE PROJECTh^fUAT' 



The Project Manual ritjievolume.u^aJlyps^mbledTpr.the.. work whichmay-incjijdc the bidding,' 
requirements, sample forms, Consolidated General .Conditions of the Contract and-. : 
Specifications. ..... .. .... > ■ ■■ ■ • 
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1.2 


EXECUTION, CORRELATION AND INTENT 

1.2.1 • ' The Contract Documents shall be signed by the Owner and Contractor as 
provided in the Agreement 'A copy of the'si'gned set shall be deposited with tjnc Architect If 
either the Owner or Contractor or both do not sign all the Contract Documents, the Architect 
shall identify such unsigned Documents upon request. 

1.2.2 Execution of the Contract by the Contractor is. a representation that the Contractor 
has visited the site, become familiar with lodal conditions under which the Work is to be 
performed, and correlated personal observations with requirements, of the Contract Documents. 
By executing tlie Contract, the Contractor also certifies,, under penalties of perjury, that to the . 
best of his-mfdffiiatioh, knowledge and. belief he has complied with all laws of the 

.Commonwealth of Massachusetts relating to taxes. 

• »* . . « 4 * 

1.2.3. ’* ! '■ The intent of the Contract Documents is to include all. items, necessary firi; ( 3ie.. 

proper execution and -completion of the Work by the Contractor. Hie Contract Docunients are 
complementary, and what is required by one spall be asbindiug as ifreqmrod by.a]I;.. . 
performanfceibythe DbnfrAcfor shall be required only to the extent popslstenf With the. Contract 
Documents and reasonably inferable from them as being necessary tej produce the intended 
results; All Work mentioned or indicated in the Contract Documents shad be performed ..by the 
Codtractor fts-partofthis Contract indlessTt is'Specifically mdicat'edin tBfc'Cohtiacf DDcfements 
that Such -Worifeis'fd.be done by bthCTS. v ‘ J ■ . / . . 

1.2,4 ■ Organization of the Specifications into divisions, sectfbns and articles, arid 

arrangeiiierit of Drawiigs-sfrall dot control the Coafrarfbr'ih. dividm^fdtoWdS'afeifliig 
Subcontractors ot in establishing the extent o f-Work to be pWforme'd' by 

q .2.5 TTniess- otherwise stated in the ContractDoctnaents/T^dirds which have wd!l- 

laiown technical or constnietion industry meanings are used in the Coiitract Documents iri 
accordance with such recognraed.meanmgs. 

1.2.6 ' i'-Where codes, standards, requirements and publications ofpubljc’and private' 
bodies are referred to -in the Specifications, references shall be-understdod to bHtbfilic latest . 
revisions priorto thedate of receiving bids,'except where otherwise indicated. 

• ' . 1 

1.2.7 . Where no explicit'quality or standards for ihaterials or workinansliip axe 

established for Work, such Work or materials is to be of good, workmanlike quality for the 
intended use-and consistent with the quality of the surrounding Work 'and of the construction of 
the Project generally. 

1.2.8 AH manufactured articles, materials, and equipment shall be applied, installed, 
connected, erected, used, cleaned, and conditioned in accordance with the'manufacturer's written 
or printed directions and instructions unless otherwise indicated in the Contract Documents. 

1.2.9 The Mechanical, Electrical and Fire Protection Drawings are diagrammatic only, 
and arc not intended to show the alignment, physical locations or configurations of such Work. 
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Such Work shall be installed without additional cost to the Owner to dear ail obstructions, 
permit proper clearances for the Work of other trades, and present an orderly appearance where 
exposed. Prior to beginning such Work, the Contractor shall prepare coordination, drawings 
showing the exact alignment, physical location and configuration of the Mechanical', Electrical 
and Fire Protection installations and demonstrating to the Contractor’s satisfaction that the 
installations will comply with the preceding sentence. 

1.2.10 Exact locations of fixtures and outlets shall be obtained from the Architect as 

provided in Subparagraph 3.2.5 before the Work is roughed in; Work installed without such 
infortnatioii"frolit"thd Architect shall be relocated at the Contractor’s expense. 

. \ * . * t . * f tZ. X* ,> 

3,2. U- Test boring or soil .test in formation ihciuded'yvith the Contract Documents or 

otherwise made available to fob Contractor wa'| Dbjtpined by,tht.pwncr.% use by-theArchitect-, 
in the design of the Project or Work. The 6wner dbes not hold, out such, information to flieTly.,-,. 
Contractor as an accurate or approximate indication of subsurface conditions, and no claim Ibr 
extra cost or extension o f time rcsultipg froin^g. reliance by the Contractor on such information 
Shall'be allowed except.as provided in Subparagraph 4.3.6. 

1.3 OWNERSHIP ANP OSE Of ARCHITECT’S DRAWINGS, SPECIFICATIONS., 

AhftT OTHER'DOCUMENTS' 

13.1 The Drawings, Specifications and .other documents prepared by-fiie Architect arc ’• 

instruments of the Architect’s' service through which the Work to be executed by the Contractors 
is described.-The Contractor may retain one contract record set Neither the Contractor nor any 
Subcontractor, Sub-subcontrpctor.or material qr equipment suppijg-.shajl own or. claim a. • - 
copyright in the l^wmgs. Spccificahons.and' other documents prepaid by the Archjtect,..and.'. , 
unless otherwise indicated, and.cxcept as provided_ in the Owner/Architect Agreement-fbr the-- 5 . 
Project, the Architect shall be deemed- the author of them and will retain all common law, 
Statutory and other reserved, rights, in addition to .the copyright. All copies of them, except the 
Contractor’s record set, shall be returned prsuitably accounted for to the Architect, on requester- • 
upon completion of the Work. The Drawings, Specifications and other documents prepared by'' 
the Architect, and copies thereof furnished to the Contractor, are for use soldy with respect to 
this Project They are not tq.be used by tjhe, Contractor or any Subcontractor, Sub-subcontractor 
or material or equipment supplier on other projects, or for additions to.this.Project outside the. - 4 -:'- 
scope of the Work without the specific written consent of .the Owner and Architect. The. 
Contractor, Subcontractors, Sub-subcontractors and material or equipment suppliers are granted 
a limited license to use and reproduce applicable portions of the Drawings,- Specifeationsrand 
other documents prepared by the Architect appropriate to. and for use -injhe execution Df tht'ir ■ 
Work under the Contract Dpcuments. Ad copies made under this license shall bear the statutory 
copyright notice, if any, shown on the Drawings, Specifications and other documents prepared 1 -'-- 
by the Architect Submittal or distribution to meet- official regulatory requirements or for other 
purposes in connection with this Project is not to be construed as publication in derogation of (he 
Architect’s copyright or other reserved rights. 
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Notwithstanding anything herein, to .%. contrary, ^.between the Owner and Architect-,-- 
their rights and obligations with respect'to die Architect’s instruments ofservicc are governed by 
the provisions of the Owner/Architect Agreement for the project. 


1.4 


CAPITALIZATION 


3.4.1 Tcrijis capitalized in these General Conditions include those which are (]) 

specifically-defined, (2) the titles of numbered articles and identified references to Paragraphs, 
Subparagraphs arid Clauses in a document or (3) the titles of documents published by the 
American Institute: of'Architects. • . . • 

* ‘t - 


1.5 


INTERPRETATION 



1.5.1 

words-such as . , ...___ i?i . . i -r t . .. 

an article Is absent'hom fine statement and'appchrsTn aiiother' is not inter 


or. 


to 


the 


interpretation of either statement. 


2.1 


DEFINITIONS • 


ARTICLET ' 

• "dVi/KER' ” 

* vr*v».fv‘ s -* ■ 

. i' 


2;'l. 1 fHeOWner'is the pfe&otfBte4t.tty-1a'ehHfied ^.mch'^'’th^A^ment,|nd l K _. ... 

referred to tfeougfiduftffe'Cohtfact D^coinlnts'as lfsmgfflar ia number. 'Froifitmeto time ‘ 
herein the Owner is referred to as the Town. 


respect to all mattm penapung ro. me-,rinje>cu 

Project lp^ W 

such modifications db-hotihteifereB&ieniliy p^orriririce'bfillg^citk:..'. 

1 hereunder; and so longrasthe Cbhtrarfm 1 ^'iiveri'BcjuEe :r pf any'puchi|pdifics&ns tte( .affect tfe 
Contractor’s pefiornsahee of tlie Work.' . r~p — 


2 . 2 - 


1NFORMATION AND'SEKVICES RETIRED' OF THE OWNER 


2.2.1 The Owner upon reasonable written request shall furnish to the Contractor in 
writing infqrmatidri which is necessary and feleyant for the' Cbntracto.r to evaluate, give notice' 
of or enforce fiiecbanicVJien right's. Suoh'inTdrniafioh shall'mcludffa fcqrie&. statement of the 
record legal title to the property on whi£h : -the Project is located^ usually referred to as the site, 
and the Owner’s interest'therein at the time of execution of the Agfeernent ‘ 

2.2.2 The Owner shall furnish surveys describing physical characteristics, legal 
limitations and utility locations for the site of the Project, and a legal description of the site. 
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2 2.3 Except for permits and fees which are the responsibility of the Contractor under 

. ... ,. .i,.,'. ■-j-t w * '> '> " .'. ‘"So'ii. C' 

the Contract Documents; the OWner shall secure ,and gay .for necessay a^rovals. easeinegtS,. . u . 
assessmetits ahd dhargCs'rtquired for cS'AitfticCBn, Use of occupancy.a'f 'garinaherit strictures, or . ’ 
for permanent changes in existing facilities. 

2:2.4 Information or services required of the Owner hereunder shall fee furnished by the 

Owner with reasonable promptness after receipt from the. Contractor of a written request for. such 

rtf. fr1r-'.- CnTitrtfpf'PripiiTiipiifp flip Onnfrai^+Ar tmll Is— 


information or services. 

• * -4-* *.•» *■**. * 

2.2.5 Unless of fieri#is : e providecHfrthe. CoiffMct Dociiihehy, the’ Cmiiriactqr wi|l .Ije. 

furnished, free of charge, such copies of Drawings and Project Manuals as arereasonably 
necessary for execution of the Work- • >r v„ .. v . 

2.2.6 

enumerated hpr • vsfr 

Separate Contract'orsjf !Arocle'9,(pa^nents ana Cqni^jetJonj^and Article .11. (Insugmcp arid... .. 

Bonds). ' ’ ' ....... ,, . v 


v.; ■■?{■,"?:■ 





23 


OWNER'S RIGHT TO STOP THE WORK 


2.3,1 If the Contractor fails to correct Work which., is. pot in accordance with the 

requirements of the Contract Documents as required by Paragraph 12.2 or persistently fails to 
carry opt Work in accordance with the Contract Documents, the Owner, by written.ordefsigned 
by the Project Manager, may order the Contractor to stop the Work, or any portion thereof until 
the cause far such, order has-been eliminated; howeverthe. right of the OwpcrJo stop-the Work 
shall not give_nsc to a dip od.^ejiait ofthe Oymer.to excrcise this.nghf for,the ( trenefit of tjic^ 
Contractor or any otfier peiSon or'ehtify. , ; ' .• ^ 



2.322 

or any part ofjhgi '• r " ' 

convenience ofgte V ■ 

ordered by thc’O^ : ^ 

time specified in this Contract the Owner shall .make an adju s tment. in .the, Contract Rum fpr, any,.. ■>,; t . , 

acreage m the cost of performance of ,this Contract,; but shall.not jnclirde.gny .profitjto.fiic.-. r .. 

Contractor on such increase; aija'provided further; that the Owner shall nofmakeany ^djastment f . rt 
in the Contract Sum under this provision for any suspension, delay, interruption or failure to act 
to the extent that such is due, pinny .cause forwjiigh thi^pnhaqt.provides ibr an. Equitable • ■.?, 
adjustment of the Contract Sum under 'any other confra'ct provisions. 

2.3.3 ?ll Si24-2:49.-, : » r r:- 

the Owner in criddeijy, Mepruprifojjjqr •. ...y, • . 

failure to act and, in any.evef.fnot later than 21 days after ineend. thereof .Exr'cgf fbr costs due y 

to,a suspension ordef, the Owner shall.pdt, approve any c.ost£.in the claim incuixcd piore-than .......... . .• 

twenty days before the Contractor notified the Owner in writing of the act or failure to act 
involved in the claim. ’ . ., ... ,‘ 


»• . 
?gtw 

n-i-y. 

* I.- 

O.A : . 
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2.4 OWNER'S RIGHT TO CARRY OUT THE WORK. 

2.4,1 If the' Contractor defaults or neglects to’ carry out the Work-in accordance with the 

Contract Documents and fails within a seven-day period after receipt of written notice from the 
Owner tar begin and prosecute correction of such default or neglect wi{h-f3iligeace and 

_ t. ~ ArcNpint-Mn VI ■ if nrttMirl !/'!»• trt. C^CnprllAC? +Tl*» rtufn’p>T , 'rriar> 


deducting from priyrfteiits theft of thereafter due the Contractor the cbSt'df correcting such 
deficiencies, iriciudiiiji-'ddiiipehsatloii'fdr the Architect Vadditibrral sfcfyiccs and expenses'made' ] ' ,, 
necessary by slidfrdefault, neglect or failure. If payments theft of .thereafter clue the Contractor 
are not sufficient to cover such amounts, the Contractor shall pay the difference to the.Owner. 

' t • . » * 1 

ARTICLE 3- 

J . » ‘ J * • • i, 

•- •••:. ■CONTRACTOR. ■ ' TL ! 

3.1 DERlNITIQN ■ ' '• •- ‘ ^. 

*.(;“■■■ "■ ■’ ■ ■ ' ■■■ - ‘ 

3.1.1 .ThetCbnbracthTisThe peVsbn or Crftity. identified as siichin tteAgretnneflt and is. ’7,7, 
referred to diraiighbtjKthii Contract Dcicnmelits ’as if sihgiilrif in number- '1ne. , t'am i ‘‘CdStractD'r’’! 7", ’ Ej" } 
means the CantracftorLfthff.Cdxitiactoftsauthd&edraprdsdn'tative.' v ‘"T'’, ‘ ’’ ’’’ 


.. ’ 1 . v,- . • . . - "•i-wv j~v.fi .-.v 

.• . 

Befbfe,^ta3tirii"-thB WBrk/ahd M frequehi-'iift^als'dujirig'thd i?rogfess.'^erebf, jthe ' J '' '7"..... 


to thisArchitect a.ny ; cmr^incohsist6ticy ‘dr oiriisrfoji^h^ConESctbf OTydisroVw. w 

necessary chajig.E'shalhhetordcrcd asproyided'ift Article 7;stifcject toihe ftqinmfftehts'of '*" '. ‘ ” 
Paragraph 1.2 and othrir provisions of the CofiffactDoenments? Ifthe'Cohfratfofjifhct’fciis vnth~ 
the Work without such notice to the Architect, having, discovered'such errors, inconsistencies or 
•omissions, or if by (reasonable--studjr of the Contract Ddfeurhfciifs the Go'nlfaclof could have 1 . 
discovered such. the.'Coiitactof shaU bear all costs arisifigWcrefrom. ' —' ' .... 


3.2.2 • The Contractor shall take field measurements and verify field conditions and shall 

carefully compare such field measurements' and conditions' arid other information known to' the 
Contractor with the Contract Documents before commencing activities. Errors,'inconsistencies 
or omissions discovered Shall be reported' to the Architect at once. Any necessary change shall 
be ordered as provided in Article 7, subject to the requirements of Paragraph!! .2 arid other 
provisions Of the Contract Documents. If the Contractor proceeds with the Work without such 
notice to the Architect;-.having' discovered such errors, inconsistencies or omissions, the 
Contractor shall -bear all costs arising therefrom. 
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3.2.3 The Contractor shall perform the Work in accordance with the Contract 

Documents and any submittals made in accordance with Paragraph 3.12. •' 

3.2.4 The Contractor shall give the Architect timely notice of any additional Drawings, 

Specifications, or instructions required to define the Work in greater detail, or to permit the- 
proper progress of tire'w ork. . . 

3 . 2.5 The Contractor shall not proceed with any Work nqtclearly and <mnsi,sternly 

i t- t - * «* • t * ' r»2 J* kit! Tani •« f nn m rfm if'f n 



3.3 ’ " ‘ SUPERVISION' AND CONSTRUCTION PROCEDURES 

]. 3 . X The Contractor shall supervise and direct the Work, using the Contractor’s best 

skill and attention. The Contractor shall be solely responsible for,- and have control over 
construction means, methods, techniques, sequences and procedures and for coordinating all 
portions of the Work under the Contract. Where the Contract Documents refer to "particular 
construction means, methods, techniques, sequences or procedures or indicate or imply that such- 
are to be used jn the \^oric, such xnentiop is intended only to.jndi.eale that the operations df tKc 
Contractor Shaft besuch as to produce at least the quality of Work implied by the operations^,. ,. 
described, but the actual determination of whether .or not the described operations rtfqy. be. safely 
‘and suitably employed on the Work shall be the responsibility of the Contractor, who shall notify 
the Architect in writ mg.of the■ actualme.Mis.anpthpds, techniques;;sequcricses pi pro;cedtifes : wh)chi 
will bs employed on tfie work, if these drffer from those mentioned in the ContiadCDocuments. 
All loss, damage, liability, or cost ofreorrerfmg defective work arising from the employmentsf 
any construction.ip.eans, metfap,ds, techniques; seqnesces. 0 r-.pmeedure 4 shyi.be •bpnie-b.y.the^f 

^ I. ’ ii. i’lL.Ji. _t!—; 'US is 



Contractor; has given timely notice to the Owner and Architect-in writing. that such 1 meads; 
methods, techniques, seqqenc.es .or procedures are pot safe or suitable,- andthe-OwncriKa’s.rfljeiityt-iri: 
instructed the Contractor in .writing ,b proceed at die Owner's risk. < 

3.3.2 The Contractor shall be resp.qp.sib.le-tp tjlje .Ownepfor arts and omissions-Pf the-* «- 
Contractor’s employees’ Subcontractors and.tjreff^geutSjand ; employees ; ■ arid otftei?,persons'". • 
performing portions of the Work under a contract with the Contractor. 

. ► , * . * i’ *i X, '*'• ” s 

• *v , .* * : •* 

3.3.3 ’ Tlic Cqntractor shall not..be relieved of .obligations; to per-form-the Work in'-i = ■■■<:■ 

accordance with the.Cx.mtra.ct Documents either by activities or duties of the; Architect in' the *"■ • ■ 
Architect’s admiiiistratiqn p^f the. Coptpact, or by Jests," inspections or approvals requixedvor - 5 
'performed by-persons other than the.Contractor. .• ..-(•■•••"<■ >“ 

3.3.4 The Contractor be responsible for inspection of-portions.of.Work already; • 
performed undeT this Contract to determine that such portions arc in proper-.condition to receive •• •-= 
subsequent Work. 


‘.X *£>*•. »ih 

j’ ;i?: 4 

S'l'XtiyK 
’.*V l V’ 


*’j 'it 

-s ,'r- 
'.-it 

• owt • 
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3.4 


LABOR' AMD MATERIALS 
Unless otherwise provided in t!ie ,Contract_D.ocuraepts, theContractor.shaiI. 

r _ t V" A: : .ij&4u.LlJ,V'+5vkle* r''rtriefrr*/-ftnn JulH .mnrtrnr 


permit 1 
'3.5 


; V ".r .- •• ■■■>■ -• • A mi - • - 

3.4.2 TheOdnifactor shal(‘'fcnlbtcp s^fedpline |ndgopd.p^rampngfLe,..., . 

Contractor’s empfoye&'and' bihef feonfraci,. 'ghe go^tra^or shall, not ■ * 

-nit'emplo 5 ^enthjFBii^ : ^cfs»£S' 6 rperednsspgjtoiW, 

WARRANTY''. ’■■. 

3 5 '1- ' The Contractor warrants to t]he Owner: and ^dxitcct^t^.te^ls.rapi^efluipnient 
finished mki^CosM *• 

perfnilfedby the. ContracfWdiffienfe' 

Q)W^t.'&ctotentsJt'Vi r Dik' r ii(jt EbhffMin^hrffiesc' reffofemeMs, including substitutions not 
properly appiuved and authorized, may be considered defective'. The ■Contractor’s warranty 
excludes remedy fer damage or defect o*ccui^g.ai^§tibsto^ i l !i ^w^^,^^^d,.by ;J • 

iii|jr 6 per bpH^dit'br'&dnhar'^cai-'and \iM ^Ser dOn^Tiisagei 



CXpC-XLS a Ut UUIWVuTtuviauv rr v -— J 

certain^ that, any material used, or proposed to be used in the Work, meets the requirements of 
the Contract Documents. All such data shall be furnished at the Contractor's expense. This,, 
provision shall not require the Contractor to pay for periodic testing of different batches of the 
same material, unless such testing is specifically required by the Contract Do.curnents^tq'.be. .... 
performed at the'Contractor's expense. 

3.5.3 If the Contractor proposes to use a material which, while suitable for the intended 

use deviates in any way from the detailed requirements of the Contract Dopurnents, the. . 

Contractor shall inform the Architect in writing of the nature of such deviations at Uni time the 
material is submitted for approval, and shall request written approval of the dey.ia|ionfrpinthe. 
requirements of tbe.Cohtract Documents, iff aceofdari'ce with 1 the procedures set' forth in Mass. 
Gen. Laws Chapter 30, Section 391." 

3 .5.4 In requesting approval of deviations or substitutions, the Contractor shall provide, 
upon request, evidence leading to a reasonable certainty that the proposed substitution or 
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deviation meets or exceeds the requirements set forth in Mass. Gen. Laws Chapter 30, Section 
39M(b). If, in the opinion of the Architect, the evidence presented by the Contractor docs not 
provide a sufficient basis for such reasonable certainty, the Architect may reject suchsqbstirutian 
or deviation- 



3.5.5 The 

character and quality of design, 
mechanical and ejecmncai cquifr’rhcnf have becri'^lcatc[i fq}iaye _a„coordiTinted design j^,re3a^qn ; - 

. .r _ it - ‘ ''ir zt—- i 1 Jit:Ll1 .',.'1.'- . u’V jf ii 1 1 '' ■' ' \ . r 



Project, as well as for their intrinsic merits. The Architect will not approve as equal to materials 
specified proposed substitutes which, in the Architect’s opinion, ^puld.be qut pfriia^acter,;. - 
obtrusive, or otherwise hw&Ss^ ch'mra^tff 4 t tjuq]ity; pf degigyjj. qf fobBxpject.-.. |n <; .. - : .1 

order to permit codrdifeate'd'tipigq d f'color' arid frnis:Hcsjhe^ , 

Architect, furnish- the subM’ufwi rhaiemfih any coldffinish, texture, or pattern which would 
have betm available 60 m the manufacturer originally specified, at no additional cost to .tho. ■ tt 
Owner. 

3.5.6 Arty additional cost. Or any losy of damage arishig-firom the. suhstituf ion of any; •. ... 

material or any method for tHose ongiirijly speciiicii sHiili bc.bcinie by the Contractor, 7 

notwithstanding Approval of hccepfandi qf speh ^uh^tfoitionby.ihp O, yynpr.oyhe Architect;.•. : *-;• .1 

unless such substitution Whs tad^e'at thd wn&cn request or dirfcqtiahof the.Cjwqer. or the ... ■ 

Architect. ... i ... - .- . .•■■ ■ vvn.- 


J*r-t I *; 

‘ i.'lf* 


!(ri 


••.- u a s; 


3.5.7 

limit 

law. 




rw ' 

V» . it -'.1 


The warranty provided ih this paragraph 3.5 shall.be in .addition to ai>d.nofin-'-fefr. r L-,= 
_ ih ri-L'Tii 'ii if Jib /L..L _ .; , ; • 


•Tv 


3.5.8 The Contractor shall procure and_dchycr.{:o ,the.,Architqct, no fetcr thaq the'date -.< ■ 

claimed by the Coktradttit as ihedafoo^Sulrc .all .special ryar^ant:jes-required • 

by the Contract Docihirchts.' ^eivepy by thc Cphtoptor sp^j, cpns.titute the<Cpritfaetor's.-*' •• -- ; 
guarantee to the Owner that the warranties shall be performed -ih accordance with, their terms’.and 
conditions. — ' 


3.6 


TADtfe§ 




3.6.1 The Cbhtractof shall pay sales, consumer, use and similar taxys for the Work or?', 

portions .thereof provided by the Contractor which are legally enacted when bids arc received or 
negotiations concluded, whether .or not yet cfFectiye or. merely scheduled to go infoteifect: . ’ 


‘mm-. ri'l.'U’rCt ’ 
f'-i. 'i ,?,h "?*■• 

'.q.rr.5 *;<*. 

'• i %-• 


3.7 


PERMIT^ FEES'Ahjt) NdjfCES 


3,7.3 Unless otherwise provided hi the .Contract Documents; the Contractor shall sccurfe 

and pay for the building permit and other permits and governmental fees, licenses and - • 
inspections necessary for proper execution and completion of the Work which are customarily 
secured after execution of the Contract and which arc legally required when bids arc received-or 


. > 1 

. • liVrf 

• iV , ■ 
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negotiations concluded.' Notwithstanding the foregoing, the Town hereby waives the fee for the 

Town's building permit for the Project. 

3.7.2 The Contractor shall comply with and give notices required by. laws, ordinances, 

rules, regulations and lawful orders of public authorities bearing on performance of the Work. 

373 It is not the Contractor’s responsibility to ascertain that thc Contract Documents 
am in accordance with applicable laws’, statutes, ordinances, building codes; and rules and 
regulations. However, if the Contractor observes' that portions of the Contract Documents are at 
variance therewith, the Contractor shall promptly notify the Architect and Owner in writing, and 
necessary changes- shall be accomplished by appropriate Modification. 

374 If the* Co'fitiaetor performs Work knowing it to be contrary iff laws, statutes, 
ordinances, biifidiiig cto’devand rale’s and’regulations without'suchnotfce totfri Architecf an^ 
Owner, the Contractor shall assumb fell responsibility for su’chWo’rk add shall bear’the 
attributable 'dicsfe:"''! : 

3 :g ALLOWANCES 

3.8.1-3.8J- OMITTED. 

3.9 ‘ SUPERINTENDENCE " A 

3 y i Contractor shall employ a competent superintendent; acceptable to the Owner, 

aiiditiecessaiy assistants who shall-btin attendance at the Project-site fell timed^g the progress 
of ’the Work until the date of Substantial CompMibnf-arid' for suphaddiliojisi tinie thffeaiier as __ 
the.ArcMthct may. determine to be-necessary far the expeditious tton^lferiBitofthe;Work;' The . 
superintendent shall be licensed to act as superintendent in 'accordance withall ipplicable' laws’for 
projects, of this type. The Contractor shall remove the superintendent if requested to cfo so in 
writing by the Owner, and shall promptly replace him With a competent perion reasonably ' 
acceptable to the Owner. The superintendent shaUreprdsentthe Contractor, End coih'irlrimcations • 

given to the superintendent shall be as binding as if given to the Contractor. 

• ' '**■ 

3.9.2 TheContractor shall retain a competent Registered Professional Engineefor 
Registered Land Surveyor, acceptable to'the Architect, who shall establish the exterior lines and 
required elevations of all buildings and structures to be erected on fhe site and shall establish 
sufficient lines and grades for the construction of associated Work such as, but not limited to, 
roads,-utilities and site'grading. The Engineer or Land Surveyor shall certify as to the actual 
location of the constructed facilities in relation to property lines, building lines,’easements, and 
other restrictive boundaries. 

3 . 9.3 The Contractor shall establish the building grades, lines, levels; column, wall and 
partition lines required by the various Subcontractors in laying out their Work. 


3 . 9.4 The Contractor shall coordinate and supervise the Work performed by 

Subcontractors to the end that the Work is carried out without conflict between trades and so that 
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no trade, at any time, causes delay to thejeneral progress of the Work. If such delays occur, the 
Owner may deduct anticipated, liquid at eddarnages %m the Progress Payment?, to the 
Contractor: The Contractor and all'Subcontractors shall .at ail times afford, eapb trad^ any 
separate contractor, or the Owner, every reasonable opportunity for the installation of Wo* mad 

the storage of materials. ‘ 

3.1Q CONTRACTOR’S CONSTRUCTION SCHEDULES 

3.10.1 tire Contactor^hall prepare. and submit to the Architect a prqgress ^cheduJe v a;n.(i.• 

shall comply with such’s.cReduie^af' descpbed ^ Su.hpaiagrapfe, 8 - 2 . 4 ^py.gh , -w. - ~ 

3.11 : DOCUMENTS AND SAMPLES. AT THE ; SITR « ' *■ 

3.11.1 The Cpitfraptof shall roamtain at the she for. the Owneqqqe jqcojnfpqpy ofthg 



. approved Shop Drawmgs, Product Data, Samples and similar required submittals These shall,be 
available to the Architect and shall be delivered to the Architect for submittal to the Owner upon 
completion of the Work. 


3.12 


SHOP DRAWINGS, PRODUCT DATA AND SAMPLES 


2 12 1 Shop Drawings are drawings, diagrams, schedules and other data specially 

prepared for the Worthy the Contractor- or ^Subcontractor Sub-subcontractor, manufacturer, 

supplier-or distributor to illustrate sormpprtion of .the Work. ' > *'• .V 

' rr *■" ‘ ' .... /•••• ■■ 
■3 12 2- ‘ Product D^a-^eilluspraripns, .standard-schedules,-perfbrinpnce .chartsp C v. ..v 

.hinstructions, kod^.4®^^f^ infcnD ? tio9 &ra&he ' 1 
materials or cqurpment.for.-soine portion of .the .work. ‘ f-‘t- ■ • <* - 


3.12.3 

workmanship,and 


Samples are physical examples,which' illustrate materials,- equipment or • - f - ^ 

md establish standards, hy which the Work- will be judged •< ' . -i ■ 


3 12 4 Shop Drawings, Product Data, Samples and similar submittals are not Contract . 

Documents. The pinposeoftheir submittal is .to demonstrate fqr thosp-portions, of thciWbri6-fdr__ 
which submittals are requited .the ,y/ay the Contractor-proposcs tp confoira.to. thc.informaticiii. - ^^ 
given and the design concept, expressed in the Contract Documents. Review hytoe-Architectnt ■: 
subjeetto the limitations, of this Paragraph, 3.12 aiid.Para graph 42. .• *_■ * : 

3 12 5 The Contrautoi; shall’review,- approve and submit to the. Architect Shbp.DraW'iUgs, 

Product Data, Samples and similar submittals required by the Contract Documents with »“' "-i 
reasonable promptness, in accordance with the Contractor’s progress schedule approved by the. 
Architect and in such sequence as.to cause no delay in the Work or-in the. actirities-of the Owner 
or of separate contractors. Submittals made by the .Contractor.which-arc not required by the 
Contract Documents may be returned without action. _ .. 
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3.12,6 ' ' 1 TBe-Coiitractorshal.l.pErfdnii.no portion of the Work requiring submittaitind "" 

review of Shop Drawings, Product Data, Samples or similar submittals until the respective 
submittal has been reviewed by the Architect. Such Work shall he in accordance with reviewed 
arid approved submittals. 


3,12.7 By approving and submitting Shop Drawings, Product Data, Samples, and similar 

submittals, .the Contractor thereby jepresepts,that .the Contractor has determined and verified all 
dimensions, quantities, field dimensions, gelations to existing, work, coordination with worktD be 
installed later, coordination with information on previously accepted Shop Drawings, Product 
Data, Samples, or similar submittals and verification of compliance with all the requirements of 
the Contract Documents.' The .accuracy.. of all such infprrnafjpnjs the responsibility of the 
Contractor. In review ing. Shop .Drawings v Product Data,. Samples,, and similar submittals the 
Architect shall ^piititlcdto reiyupon.the Contractors representation that such information is 
correct and accurate. . * •' “ . 


....i-P 


3,1218 • ■ tfte Corailctor.sha’ifnqt'hq relieved qfiesponsibility for-deviations freon•. 

requirements of the Coirtraiat Docurnenteby the ArchUecthreview qf.Shop Drawings product 
Data, Samples orsimilar submittals unless the Contractor has specifically informed the Architect 
in writing of such, deviation at the time of submittal and the Architect has given written approval 
16 the specific'deviation. TheContractor shall not be relieved of responsibility for errors or 
omissions in Shop .Drawings, Product Data, Sample? or, similapsii.binittajs b.y the Architect s 


review thereof. 


3.12.9 a . ' Tife Contra^^cyt.speci^’a|teJ^m.M^ till B <?. r °. n resubmitted Shop 

Drawings, Product ^^ 115 . 5 ^ 1 : Hum those ^quested 

bythe Arclu^on^yidm ;udess sh.qKjtobcehits been given,, the Aichitecfs 

revxewsof a rbsubii|^iE9p;Drawmg, fedpet jpate J .Samp|p, ,qr similar submittal shah not 
constitute adceptimde of anychange?-not requested on the prior, submittal 

3.12.10 Infoixnhtioiiil subniittais upon .which the Arcjutectis not expected to take 
responsible action maybe so identified in the Contract Documents. 


3 12.11 When professional certification of performance criteria of materials, systems or 

equipment is required by the Contract Documents, the Owner shall be entitled to rely upon such 
certifications, and neither thS* Owner nor the Architect shall be expected to make any 
independent examination with respect thereto. 


3.12.12 The Architect will not check dimensions or quantities on any Shop Drawings and 

will not assume any responsibility for any errors in dimensions or quantities on Shop Drawings. 


3.13 USE OF'SITE. 

3.13.1 The right of possession of the premises and the improvements made thereon by 

the Contractor shall remain at all times in the'Owner. The Contractor’s right to entry and use 
thereof arises solely from the permission granted by the Owner under the Contract Documents. 
The Contractor shall confine the Contractor’s apparatus, the storage r>f materials and the 
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operations of the Contractor's workers to limits indicated by law, ordinances, the Contract 
Documents and,permits and/or directions of the Architect, and. shall not unreasonably encumber 
the premises with the Contractor's materials: ‘-The Owner shall ho't'bd liable fothpCoritractp^ 
the Subcontractors, their employees o'r anyone: else with respect tit the conditions of the premises, 

except only for a condition caused directly ahdsofely-bythb'heglig'ehce'.ofthe'Owrier. ' "" . 


3.14 


CUTTING AND PATCHING 


3.14.1 The Contractor and its Subcontractors shall be ; respbhs jBle for' Cutting, HftiSg tor’ 
patching required to complete the Work dr to make its'pMs frt tb|ethhr pidperly, all'to be' 
performed in accordance with the requircrnciiLd'oftlie CdhtiSfct Dbcub?ent|> 

3.14.2 The ContmctorShali 'not dainagc'oi endanger a portion' of t he W dijg o f My# /' 
pBT- rfai i y cbidpktM fconsffbtiMhof fSe Ovim^F^a^fe„ 
otherwise altcriiig such•cohstructSdn, or by efdav'aiidd. The Cbxitractbf shall rior'ent'ot 

alter such rams traction by the Owner or a sepsratecontractor except with written consent tif the 
Owner and of such separate contractor, such consent shall not be; unreasonably withheld. The • 
Contractor shall not unreasonably withhold bomdieOWnarbr a si^^teS^j&^br'tBb' ''. 

Contractor's consent to'cutting of othefwise'dltenrig the Work. * ' ' " . 


3.15 


CLEANING UP 


3.15.1 The Contractor daily shall keep' the prerruseS and sunbunding'sf'ea' free fro hi 

accumulation of waste materials or rubbish caused by operations under the Contract. At 

Ci 

rubbish,.... . . .... ... ,_ .... 

Immediately prior to'the'Architect's .shall 




Sash, fixtures'and equipment shall 1 
shall be removed from all surfaces. Hardware and all metal surfaces shall bp cleaned and , . 

polished. Glass and plistic siirfaces Shall be thorcH^d^ eleaned b£pm^siona.wm8p\y J t 
cleaners-. All damaged, broken or scratched gllssfef pllstic' f shall be rep laced'by the Contractor at 
the Contractor's expense. ' . . . , : 

3.15.2 If the Contractor fails'to clean tip'as provided iritfic Contract &ocum£hts f the 

Owner may do so and the cost thereof shall bedharged to the'Cohixacfor. ,.. . - . .... 

3 '. J5.3 ' The provisions of paragraphs 3.15.1 and 3,15.2 shall apply equally to all 

subcontractors- at the project insofar as'each suBi&htiactor’s work is concerned. , „ 

*> * ‘ * * , 


3.16 


ACCESS TO WORK 


3 15 1 Xht Contractor shall provide the Owner and Architect access to the work in 

preparation and progress wherever located. ' .... 
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3.17 ROYALTIES AND PATENTS • ■ . . 

3 17 1 ' The Contractor shall pay all royalties and license fees. The Contractor shallU.- 

defend suits Dr claims-for infringement of patent rights and shall hold the Owner and Architect 
harmless from loss on account thereof but shall not be responsible for such defense pr.loss when 
a particular design, process or product of a particular manufacturer or manufacturers ^required 
by the Contract Documents, However, if the Contractor has reason to betevethpt the required 
design, piocSss or product is an infringement of a patetif, the Contractor shall be responsible for 
such loss unless such information is promptly furnished to the Architect. 


3,18 


INDEMNIFICATION 


3 18 1 To the fullest extent pennitfed by law,'the Contractor shall indemnify and hold 

harmless the Owner, Architect, Architects consultants, and a gents-and employees,o^ny,.p|$ent 
fruno and'agajnst claims, damages, losses and expense, including but not limited to attorneys 
fees, msfig but of or 



or destructrort.oiuangio 

therefrom,.ca 35 lci 4 ;t 2 , '^hoWor jja$hyheliligbht aefefaromissions of 
Subcontractor, anyone directly or indirectly employed by them or anyPiie for whose acts they 



bv.a partyindem#itiea neramocr. 

^^7^rt«^rittp:k‘Mthh’TaraEr§.nh3.1?.'' . V ‘V. . , . v.- 


P cfs „S< 


3.18.2 


j-f V.t. 


t« r-iati-ns acainst anv nerson or entity indemnified under tbis firagraph 3. 1 S ^>y 



3.18 shallnot be limited by'ahmiUtiopdn tfrnambuntfrr type of damages, compensation, or 
benefits payable by or for the Contractor or a Subcontractor undr.r.wqAcrs .prworkmen, s, .. 
compensation acts, disability benefitfrctsfbr'dtheV'rihpIoyee benefit' acts.' ' . 

3.18.3 The -obligations -o f the- Cbhtradtofiintier'thiy Eafdgraph 3:i 

liability of the Architect, the Architect’s coiriurtmts,.ahd ; agents-and (miployec^^hny^'fttrerti 
arising out of(l) the preparation ofmaps;'^wiri|^ 'ophiidns; reports, surp^^CK^ihMers, ( 
designs of Specifications, or (2) directions or instructions given by' the Architect; the Architect s ' 

consultants^ and agents or employees, of any of them. 


3.19 COVENANT NOT TO SUE . - 

2 ; In consideration of the Gontxactor’s undertaking to indemnify and hp Id harrnless 

the-Architect, the Architect’s consultants and' agentsbremployees of any offtein, in acchr'dapce 
with Paragraph 3.18, agree that the Architect will not bring arty civil suit, action or other 
proceeding in law, equity or arbitration against the Contractor, or the officers, employees, agqnts 
and servants of the Contractor, for or oh account of any action which the Architect may have 
arising out of or in any manner connected with the Work, except to enforce fee provisions of 
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Paragraph 3.18 and this Paragraph - 3.19; and the Contractor, or any successor, assign or subrogee 
of the Contractor, agrees not to bring any civil suit, action or other, procasing in lay/, equity or 
arbitration against the Architect, or the officers, employees, agents' anS servants of the Architect, 
for the enforcement of any action which the Contractor may .have arising put of pr in any manner 
connected with the Work. . , , • . ■ ■; • 


3:20 


RECORD KEEPlVGREQUiREMEN'fS 


3.20.1 the Contractor sl^). comply with all applicable requirejnepts qf Ma^s. pen. Laws. 

Chapter 30, Section 3^’R..'' . . .... . - : .. •• - 

ARTICLE 4 . 

AD MINI S'JRATJ GH PF THE CONTRACT , !v . ...... ... 

4.1 ' AltelTTct "f - ^ ' ' . ,,V.\W U- -••• » ™ -’vrv 

"V'MS.V *. • -• * 1 * * 

4.1.1 , .the tg^^tice^c&tecture. o^ ap .entity * 

lawfully 

the Contract DociShtois'"as |f sii^ul^r'ra' humberi The terra "Architect:; ipeans the Architect or., 
the Architect’s authorized repreSqhiative. . . ..... • • 

. , ^ ., . ’ , v< , •' tJL ’ , ' 1 . . ■ * * 

4.1.2 jptttKS^tKbP^jtliities. arid limjtationfq^ 
flic Cohfiact 

.the Owner, Contrad6r'giii''AichitWt: ‘Consent shall not beuare^oha% L wjth^eM r .Jq4 ^.,ot 3$.- 
inconsistentherewith, the rights .and responsibilities cf the Architect shall-bc governed by tire - 
Owner/Architect AgreejnroLfor the Project. ... . A . .• ' 

4 J .3 Iq p|j^.^hiifepjhp.bsyper shall,,apppmt.an ? 

architect whosektSm unJeir tiie Coh^art’-Doaimentp sha(l|je' that ,of the.fqrmer.axchitectv.-. • 

4.2 ARCHif^^’S’O^^^'cijKjiW'CT.. ..• ...... • ‘ : - 


4.2 1 The Architect will.pfo.vide aominij.tratjon.of tbc.Cpniract as described. : in,t}>P- f ■ 

, . K. !^ire._V4 • tT.*!’ ‘.vmH nntiMnf < nr* .Tnr* Arrntfppf.im 



Documents, unicSf Bffierwjhe 1 nibHjfitd By written. .Instrument'm accordance yrith other provisions 
of the Contract. -•»■ , . r.r. • s.' •>■ • - c 

4.2.2 the Architect will visit the site at intervals appropriate, to the stage of construction 

to become generally familiar with the progress and quality of the completed Work and to 
determine in gcucral.ifhc $ork is.being.pejTppned.bi,a rnapper,indicating., tjhat the Work; when 
completed, will bf miccprdMce,' wih the Contract. Documents.. The,Arfchitect..yvxil visit--the. site; 
at least once per Week''dhring periods of active, construction. The. Architect will not be. required : : 
to make exhaustive, or continuous oh-site ixispections to check quality or quantity of the Work.. 
On the basis of bn-site observations as an architect, the Architect will keep the .Owner, informed 
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of progress of the Work, and will endeavor to.guard.the Owner against defects and deficiencies 
in the Work. 


4.2.3 The Architect will not have conttbl over or charge of and will not be responsible 

for construction means, methods, techniques, sequences Deprocedures ,.of for safety precautions 
and programs in connection with the Work, since'these arp soJely the Contractor’s responsibility 
as provided id' Paragraph 3.3The Architect wi.il not be rcsponsiBle forthe Contraptopls failure... 
to carry out the' Work.m kcprd^ce'withti^ .The ArcfotectwiR npfbe , , 

responsible for acts’ or o'rntssioris o'fthe Cbnaactbr, SuhcdntxabtoTS.-br their agents or employees, 
or of any other persons performing portions ofth'e Work. 


4.2.4 Cornifiimicfttidnsd-'acilitating Coifoact Adnmdh|uon. Except as otherwise 

provided in the Contract. documents' 6 r when i&e'ct 'cDrninyniiatioSs haye been sjoepially 
authorized,•the-oSsfteir diad Cdnffac&r s&ilf Endeavor to" co|ifranni[^ 

Manager. C6inmunicaBbiis : by aid with'^iArc.Kitect’s . 

Architect. Comnmni.catidiis by ahdwithSubdbntra'dtprS'add.maf.OTS^p1jem.genwaI.ly sfiaU be 
through the Contractor, aitHotigh the Ovmer and Project' Mariagar may have Siteet ' 
communications' with subcontractors and suppliers intended to facilitate or expedite construction. 
Co’mmnnications by arid with separate contractors shall be through the O wner. 

V v -Mr: uxt ' 

An to any written' bdnkfenicatiSnS'''fet^een : Woof die' thieeo'f the Owner,’ Architect, ’and 
Contractor, a co'hctin'cnt 'copy'sBSii lie sent to the'third. ‘ ■ 




4.2.-5-sw 


• , . • / - —, . > . « •* * , . *g* t ~'*i, j „ ,V. t '•••*, 

■-Tne c -A^IAcct J vKlI Bavb f kutbririty to rHjecf :Wqdfc; which dejes iiot. conforip, to the 



require additiohaiaip'btibn'of tesf’ifif bf tfie Wcfk SiiaccWdahtie wiiS Su^'^^aphs'13.'^.i.aiid' 
13.5 Whether-of-ridt' stick Wo'rkis- fabricated; installed of cOffijifecd.' ; 'fio^eVeir ? neither this ' 
authority of theAfchitect nbr a : 'decision made in gobcIfaitH hither td’exercisVdr poftb.ekcrcisc 
such authority shall give rise to a'duty of responsibility of the' Architect' to" the Contractor,' 
Subcontractors, material and equipment suppliers, their agents or employees, or other persons 

performing portidiis-bfthe'Woflfi 1 '''’ ' ‘ • * . * ..... 


4.2.6 in accordancc'with generally accepted standards'of professional practice die 

.Architect will' re view,"'approve;- add' take other appropriate action iipori tnt Cdntrhct'pr’s' 
submittals such as Shop Drawings; Product' Data'and Samples, for the puipbSd of Check, jngfor 
conformance with the Contract Documents. The Architect’s action will be taken with reasonable 
promptness, while-allowing sufficient time'in the Architect’s professional judgment to permit 
adequate review, and in any event shall take no longer than the time permitted by jaw. Review 
of such submittals is not conducted for the purpose of determining the accuracy and 
completeness of other details such as dimensions and quantities, or for substantiating instructions 
for installation or performance of equipment or systems, all of which remain the responsibility of 
the Contractor as required by theGonfract Documents. The Architect’s review of the 
Contractor’s submittals shall notrelieve the Contractor of obligations set forth in Paragraphs 3.3, 
3.5 and 3.32. The Architects review shall not constitute approval of safety precautions or, 
unless otherwise specifically stated by the Architect, of any construction means, methods, 
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techniques, sequences or procedures. The Architect's action with respect to any specific item 
shall not indicate approval of an assembly of which the item is a component. . ’ 


4 2 7 The Architect will prepare Change Orders and Construction Change Directives, 

■ and may authorize minor changes in the Work as provided in Paragraph 7.4. 


.428 The Architect will conduct inspections to tjctmhine the date qr datps of. i} , ...... 

... t -j . 1 .. mill r^r'i^i.vp. and forward to the Owner . 



4 2 9 If the Owner and Architect agrpe .in writing, th.e Architect^^^4^^0.911501;, 

more pmjectreprd&ti^S tolssisV in cmrymiW the Archite^s resppmjbiht^ 

The duties responsibilifi'w'^dTimitaliosis .of apopty m ™’ rfahM * shal1 ^ 35 

_ . . ’ , -v'iM'/iA _J it, r’Anfrat 



_ „ _ fespn 

reprosdharives s&Sll ’& its het fqifii'ih fbi edition of All Dbhumcnt B352 purrenhas < 

of the Agreement ■ 


4 2.10 The Architect will interpret and decide matters concerning performance trader and 

requirements of the Contract Documents on wriftqi request of either, the Q^er or .Contractor • 
The Architect’s response to such requests will be made with reasonable promptness and within 
any time limits agreed upon. The Architect may, as the Architect judges desirable, issue 
additional drawings qrinstmetions indicating in greater detail the cQnstructip'itnr design, pfrlhe 
various-parts of the WdSqtMipTx drawings .or insixpetinns, may .be.ejected by. field, order or pther r . 
notice to the Contractor, and provided’such drawings onmstru,ctipns we.«as^i f l3&CQp?feM:-Hfu 

wito'thepreviqu^y.bxistjpgj(^^ti^.Efoc?un , ent^ ! ^.pork|halI,be.exepp|:^d.rn.a.ccp;i^aqpe f Tyrth. 

such additional drawings or instructions withputadciitiopal cpst or .extension of the .Contract ■ 
Time. If the Contractor claims additional cost or time on account of such.additipnal drawings or 
instructions, the Conirictor shall' give the notice provided-in Subparagraph.4 ; 3.7. • . 

4 2^. 11 Interpret at ions and decisions of the Architect "wxil he cofisistcjifc^yith the ,intent,.oF 

md reasonably inferable from the Contract Documents and will be in writing or in the form of 
drawings. When making sucji ipteipretatio,rts.ancl derisions, $c ^qhitec^yriilcjuiea.vpr to C 
secure feithfui peribimance fef tjje^^nar sp4 Contractor, )riD .pot show.partjaljfy to. either and. > 
will not be' liable for results, of interpretations or decisions'so. rendered ip gopdfaith- • • 

4 . 2.12 The Architect's decisions on matters relating to aesthetic effect will final if H/u 

consistent with the intent expressed in the Contract Documents. , 1 - ' 

4.3 CLAIMS AND.DEPUTES 


4 3 j Definition. A Claim is a demand or assertion by one of the parties seeking, as a. 

matter of right, adjustment or interpretation of Contract terms, payment of money, extension, of- 
lime or other relief with respect to. the terms of the Contract. The term “Claim” includes Change 
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Order requests by the Contractor as welT.as other disputes and matters sit question between the - 
Owner and Contractor arising out of or relating-to the Contract. Claims must be made by written 
notice. The responsibility to substantiate Claims shall rest with the party making the Claim. 

4 3.2 Decision of Architect Claims arising prior to final payment or the earlier 

termination of the 1 Contract shall be referred initially to-the'Architect for action as provided m 
Paragraph 4.4. Action by the Architect, as provided hi Paragraph 4.4, drill b e required as a 
condition precedent to arbitration of a Claim between the-Contractor and Owner as to ah such 
matters arisingpribf to the date-final paymfent is due. Action By fbcMOa^ctmTt^o^Uya , 
Claim shall nofchba condition precedent to arbitration in the event (1) the position of Architect-n 
vacant- (21 the Architect has failed to take action as required under Subparagraph 4.4.1 withm 15 
days after the Clainris made; (3) the-Architect has failed to take action required under 
Subparagraph 4.4.4 withm-30 days aftefthe Claim is made, unless the ^rchUect has notified the^ 
paiSs iu writing of the Tfciisoiiswhy action could not kifaken within 30 days, and of the date by 
which'actioriiivih'be talCerifbr (4) the Claim'relates'to a mechanic’s lien. 

i ; • * * „ 

4.3.3 Time Limits bri Claim. Claiiris by either party must Bb made within 35 days after 

occurrence of thb.*yeriftgMng nse tb such-CMiiCor vrithin'35 days after jbe cfau^it first 
recognizes the coftdit^'givmg-'risb-tri theCfc whichever Water; M must be made by 
written notice. Anybhaiige or addition ton previously made Claim shall be made by timely 
written, notice in accordance with this Subparagraph 4.3.3,. 


■ 43 4 j . Continuing Contract Performance. Fending filial resolution of a Claim including 

-aibitralion. unless oiherwiseragreed in writing the Contractor shall proceed diligently with 
peffortnaricc of the Contract and-thb O wrier shall continue to make payments in. accordance with 
the Contract Documents'. 

► —-r t , , 

433 *“• Waiver of Claims; Final Payment. The making of final payment shall constitute 

a waiver of C brims by the Owner except those arising from: 

. 1 Hens, Claims, security interests or encumbrances arising out of the 
Contract and unsettled; 

.2 failure of the Work to comply with the requirements of the Contract 
. ..Documents; or 

t 

3 terms of special warranties required by the Contract Documents. 

Any Claim which has not been waived in accordance with this Subparagraph shall be deemed to 
have accrued upon discovery by the Owner of the condition or breach upon which such Claim is 
based, for the purpose of any applicable statute of limitation. 


436 Claims for Differing Subsurface or Latent Physical Conditions. If, during the 

progress of the Work, the Contractor or the Owner discovers that the actual subsurface or latent 
physical conditions encountered at the site differ substantially or materially from those shown on 
the plans or indicated in the Contract Documents, either the Contractor or the Owner may request 
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an equitable adjustment in the Contract Sum applying to "Work affected by the differing site 
conditions. A request for such ait adjustment shall be in writing and shall' be delivered by the . 
party making such claim to the other party as soon as possible after such conditions, are . • 

discovered. Upon receipt of such a claim,' ft pm a Contractor, or. upon its own imtiat’iye^.ihe . „. . , .• 
Qwnershall mate an investigation of such physical conditions, and, if they differ substantially of 
materially from those shown on the plank or indicated in .the Contract Documents, or from those 
ordinarily encountered'and generally recognized as inherent .in V/pfk of the character, provided; - - 
for in the p Ians and- Contract Documents and are of.such a nature as .to cau sc- an increase or. - .' 

decrease in the cost of performance of the Wqrjppjr-a changejh fop-construction metlipds .. •• ? 
required for the performance of the Work: yfoich results in an increase.qr decrease, jbj<the 4 cos t,p| w .„ 
the Work; the pwner'sihall rna.ke an equitable adjustment- in .foe Contract S.unrt and/thc Contrac;k ;{ - 
shall be modified in writing accordingly, . .. ■ ■ . ;■ 


4.3.6.1 Should conditions encQpntered.below.tlje surface of the groimforequirefoat * 

footings, foundations qr other partsqf foe.building. Dr other stnictmp. be ; parsed,-fo wefodfod,. 
changed, or if additional depth of excavation below-fon .ic.ycls^fooyvn'qnthe, Drawings;:] a required ji % ■ 
in order to'provide proper bearing for foe building or other structure or for any permanent 
utilities on foe site or-for permanent grading or other permanent site work,-, any change hi foe; • 
amount of excavation,- dewatering, sheeting,- protection, rock excavation, backfill, concrete or ■■■ - 
other structural work, or any other work penpanently incorporated infoe.building shall he. 
considered a change in foe Work, and foe Contract. .Sum shall be adjusted as provided in this /- 
Article, provided that the Work has been ordered in writing- as provided in 7.1.1. • . - ■• 


4.3.7 Claims J[hr Additional Costor Time:. If foe Contractor-claims that any. acts .on-. 

omissions of foe Owner or the Architect; including-atiyinstiuctio ns-,ororders.-whethcroihl,- • s.- t-’V 
written; by lira wings, or otherwise, involve' extra cost of time, and the Contractor has not- ■ -■>: . . 
received a written acknowledgment by foe Owner or Architect that extra payment willberniadc^-'. : - 
or time extended on account thereof, foe-Contractor-shall promptly so notify the Architect in 
writing of such Claim and shall not proceed with foe Work’relating- to'siich, Claimuhfil foe'-'i;-^ 
Contractor has received a further written order to proceed- except,.as provided in Paragraph 10.3, ‘' 
in foe case of an emergency affecting life or property. No Claim by the Contractor on account of 
such acts, omissions, instructions or orders shall.he-valid unless the Contractor has so.notified 
the Architect before proceeding, and has received foe'further written order, to proceed; 


4.3.7,1 OMITTED- 

43.7.2 - The Contractor shall have the burden of demonstrating the effect of the claimed 

' act or omission on the Contract Sum or Contracj Time, arid shall.furnish the Architect, with such 
documentation relating thereto as the Architect may reasonably require. In foe case of a 
continuing act or omission only one Claim is necessary. ' ' " r 

4.3.73 Adverse weather conditions shall not be the basis for a Claim-for additional time: - 

or cost. 

4 . 3.8 Injury or Damage to Person or Property. If either party‘to the-Contract suffers'-"' 

injury or damage to person or property because o f an act or omission of foe other party,, of any of - 
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the'titlier party’s employees or agents, or of othcrs-for whose a'cts such party is legaHyjkbk, 
^ ^ i 7 r-4»r>V> }«wni rvr whether of riot insured, shall be given to the other dj 



witrnn a reasonaoic uuB-uuiMwwwiis**-- j- r.r . 

sufficient detail to -enable the other party to mvesh^te the riatter. If a Claim fot ^itjonal cost 
ortxtne related to this Win! is ta bs asserted, it shall-bt filed as provided m Subparagraph 4.3.7. 


4.4 


REVIEW OF CLAIMS BY ARCHITECT 


4 4 i Xbe Architect' shall take oiie or more of fHe followitjg''a'cBorts within ten days df ^ ^ 

receipt of a-Claixn; (!) defer any action with respect to all or any part of a Claim'and request 
•additional information from either party; (2) decline to render a decision fo^any ^s^whiph hp 
deems appropriatfr.,(iiiciudmg' but ribt limited fd the fact thatfhfc Claim mvolves'allegaEoris of 
r- _t'.r i riU,;f f -rtV fX\ render a decision on all or a part of the Claim, or ( 4 ) 


4 4 2 If a Claim is resolved by agreement of the parties,, the Architect will prepare or 

obtain appropriate.-^qranehtatipn indicating- the-paffie's^gfeement to• tffi’feso'Iutmn. In the 
absence thereof.'the-.fllairn shslfbc .treated as tiotTesblved, ■ 




4 4 3 If a' Claim,- has-pot becmresaolved ■: the pbrtyniidangi-HkG^ shall, vy jthin fea ^ 

ddy^Ber therArahitcict:?,request; take one bf-xnore'dfthe ftiiloWiiig aotignsf (l^ sobniif 
additional supporting data requested by the Architect; (2) modify the initial Clajin; p) respo'nd_ to 
the'Architects action nndef par 2 graph. 4 : 4 .1; or(4)notify the Architect flirt the initial Claim , 

stands. Upon receipt,of the,response opsuppoxting data, the Architect will either reject or 
approve the claim in whole .or in part. ■ 


4.5 AJOITRATIOH . 

45 .] Controversies and Claims Subject lo'Afbitratibn.- Amy-Glaiift Arising out- pf or ^ 

related to-lhe Contract, or'thebreHDh.thprcof, except blirims-relatirig to.aesthetidefect;'sTiaU btf 
settled by arbitratidn. Subject'to?the.- foregoing provisions of paragraph 4:4 and the.proVisions of 
Subparagraph 4 . 5 . 7 . Arbitration will be conducted in accordance'with the CoiistnjetioMndustry 
Arbitration Rules of the American Arbitration Association and judgment upon the'award 
rendered by the Arbitrator or .Arbitrators may be entered in any Court having jurisdiction'thereof. 
In any such arbitration in which the amount stated in the demand is $ 100,000 orleiri, it single 
arbitrator shall be appointed in accordance with the procedures set forth in the American ^ 
Arbitration Association Construction Industry Arbitration Rules. In any such arbitration in 
which the amount stated in the demand is in excess ofSlGO.OOD, a pane] ofthree arbitrators shall 
be appointed in accordance with the procedures set forth in the American Arbitration Association 
Construction Industry Arbitration Rules. 
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1 


4.5.2- Rules For Arbitration. The partiesjuay agree to any arbitration forum. If tinableu 

!o agree, by delimit the [orau shall Be the Aaierican ArbitrationAsso.ciat-io ru If the-neutral;, • 

srbitra to r(s) l^afc'appointed by thb Amcrican Ajbjlrarioii Association,-ibe said Asspciatbrt shall, - -• 

arf mrnk ter fhft gr|ajmi|nn and Its Construction.Industry Arbitration.Rules.shall govem.ail aspects ; •. 

it __ ‘ ill ' «iV A If fli#» Tipnfrtjl. orVi .lc/'irp «. . ■ » 



administrator of the arbitration but the Construction InduptryAubitration Rujes of the V 
Association shall nonetheless govern all aspects of the proceeding, jncltiding the enforcement of 
any award. Tire arhilratipnpaneRslMllhave,aIJ of the powers and duties canferredro'n.the 1 - 

Associationpursuant tps^.rplesi .1,. . i- ■•TA: ;■ ) ■ •sfr^ 

In addition> the ; foliawiHg,nj(es shall govem-the. selection o,f arbitrators’ and the proceedings: -j-xyt*:- 

■-’■■•""r v'’ t ' 4 :■ ~~ • W-i- •... ■. • <:• • •* ■ • w'j.'t.v- •? “"”>• wr-yi 

4.5.2.1 N cither, party rqay .appoint.as arbitrator an -empjayec pr.an .owner of that party,VnloTs-:• 

the parent, squusp or’diili?pf an cmp^ypc;pr,pv.nier-,of;-that party.-.. ■.• - ••. > hWh■ *v 

Aftpr the neubral.arbitrator has bpen appointed, neither party miy engage- in ■ ■ •• ■. 

that party. , . ■ ■ : . - ■ ■ •• 


4.5.2.Z 
ex parte 

* .. , \u ' ‘v* •* “ 

4.5.3’ Contract Performance During Arbitration. iDming’arbitraticn proceedings,- the 

Owner and Contractor shall comply with Subparagraph 4.3.4. 




,-t ‘‘V ", *«• ’ ' •• ; . 

4 5.4 When a -Witten decision of the-Architect-statcs tliat : {he,dEcision is’ final,-arty- ‘-r 

' H^map H for arbitration of the matter covered by such.-decision must be made-wHiMn tWU’months- 1 ; - 

after substantial completion of the project, ^.determined by the Architect in accordance with 

paragraph 9.822 hereof. The failure: tpRemanRaibitration within ssdd’two-morithperiod will ’’ 

result in the Architect’s decision becoming Final and binding upon the Owner and'the GbiitfactbS’’ 

. • . , • . - •• - . ' . • •. ‘- f 
7 ■* • ' * ' ' 

4.5.4.1 . A demand for. arbitration shalJ.bt made'withizi the time- limits Spe"c;£ed in ’ 
Subparagraph 4.5.4, and ip no event.shall be made after the date when'the ihstitfitierii' of legal : ‘ 

equitable proceedings based on such Claim would be barred by the applicable statute 6f- '■ ' ■<■ 

limitations. 

4.5.5 Claims and Timely Assertion of Claims. A party who files a notice of demand for 

arbitratiofi'must assert.in.the.demand.all'Claims then.knbWn to that party bh Which‘aibitfatibii is 
permitted to be den^pded. .Whcfli;a-paity ftis to include a Claim through'dvefsiglif, 4 to 

inadvertence or cxcqsai>!e neglect; or whenp, Claim. has -matured, or been acquired'subscqu'Shtly, 

the arbitrator or.arhitratprs inay permit.amendment.-'• ' •- • ' ' ' ‘ " 

4.5.6 Ju dg> pent .op ,E in al Award. < -The award’rendered by the arbitrator or arbitrators' * '• 

shall be final, and judgment may..be-.ei)tered upon it in accordance.with applicable lav? .in ariy- ‘ “ 
court having jurisdiction thereof '' . ■ “ ' ' 


.. > 
* I*' 1 * 


• \a.*/ 


7. * v \'»:. 
,‘v"£ f> 


v.* 
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4.5.7 'Notwithstanding any provision contained in this Paragraph 4.5 or,elsewhere in ihtf 

Contract Documents;’ the Owner reserves the following rights in connection with Claims and 
disputes betweeji'the' O wrier and the Contractor 

.1 the right to institute legal action against the Contractor in any court of 
competent jurisdiction in lieu of demanding arbitration pursuant, to this 
Paragraph 4.5, in which case the dispute or disputes which are the subject 
Sfiiich action shall be decided by such court, arid not by arbitration; 


.2 (he right to obtain from-any court o f competent jurisdiction a stay of any 

arbitration instituted by the Conlractonprovided that the application fbr 
i ■ ■ ■ siich'stay isniMde bfefbre the appointment -of the neutxal.afbitrator in-such 

‘'arbitration, ia'which ca's'ethe dispute or disputes Which are'the. subject of 
f • -sutir arbitration'shall be decided by such‘dhirt, add tibt by arbitfation; 

.3-- ' the-right to require the Contractor to'join as a party M any 'arbitration 

between the Owner and the Architect relatm^ttf'the Project; hi which case 
the Contractor agrees to be bound by the decision of the arbitrator or 
'arbitrators' iri' such'' arbitration. ' ... 


In case the Owner elects to proceed hr accordance with 4.5.7,1 or 4.5.7.2 above, the word 
“litigation” shall be .dteriie'd td replace the word “arbitration” wherever the latter word-appears in 
the Contract Dotitoribiits'.''-' '• 


ARTICLE 5 


v., SUBCONTRACTORS 

5.1 DEFINITIONS 

5.1.1 ^Subcontractor is a persortor entity who hits'a direct contract with the' Coritikctor' 
to perform'd porti'onrifthe;Work at the site. The term-“Subcontractor’ 7 is referred to throughout 
the Cdntrrict Documents as' if singular in number and means a Subcontractor or an authorized 
representative ofthd; Subcontractor.. The-term “Subcontractor 7 * does not include a separate * 

contractor or SuBc'Bnti-actcirs of a separate contractor. -— 

5 12 A Sub-subcontractor is a person or entity who has a direct or indirect contract 

wiih a Subcontractor to perform a portion of the Work at the site. The term “Sub-subcontractor” 
is referred to throughout the Contract Documents as if singular in number and means a Sub¬ 
subcontractor or an authorized representative of the Sub-subcontractor. 

5.2 AWARD OF SUBCONTRACTS AND OTHER CONTRACTS FOR PORTIONS' 

OF THE WORK 

5 2.3 Unless otherwise stated in the Contract Documents or the bidding requirements, 

the Contractor, as soon as practicable after award of the Contract, shall furnish in writing to the 
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Owner through the Architect the names of persons or entities (including those who are to furnish 
materials or equipment fabricated tD a special design) proposed for each principal p ortion, of the 
Work. The-Architect will promptly reply to the Contractor ip writing stating whcthcr.or.nol ihe 
Dwner or the Architect, after due investigation, has'reasonable objection to any suc.h.prpppsed, . 
person or entity. Failure of the Owner or Architect to reply promptly shall constitute notice of ho 
reasonable objection.- 

5.2.2 ' The Contractor shall not contract witfi a proposed person or entity tq whom the 
Owner or Architect has made reasonable and.tirnqly objection. Tie Contr? ftpr- sh ailn o t be 
required to contract’with anyone to whom the Contractor has made reasonable objection, unless 

otherwise required, by law to, do so. . , • 

5.2.3 If die Owner or Architect has rda^qjKrhle objection to a person or. entity proposed 
by the Contractor; the'Cou&(ftpr shall pro po^'another to whom the Owner qr Architect has no 
reasonable objection, The. Contract |mh 's.hatf be’mqreased or decreased by,the,difference in cost 
occasioned by suchchangb an5 ahappropriaie Change Order shall be issued . However, no 
increase in the Contract Sunt shall be allowed for suph change unless the Contractor has acted 
promptly and responsively in submitting names as required 

5.2.4 The Contractor shall not change a Subcontractor, person or entity previously 
selected if the Owner or Architect makes reasonable- objection to such change. 

"S 

5.2.5 ThcXorin ufeach hied .Subcontract shall be .submitted to the-Owner for its 
acceptance, which shall not be unreasonably withheld or delayed. The form of subcontract'shalh. 
be that set forth in Mass. Gen. Laws Chapter 149, Section 44F. Each. Subcontract shall expressly 
provide for the contingent assignment referred to in-Paragraph 5.4. 

5.3 SUBCONTRACTUAL RELATIONS 

5.3.1 By appropriate agreement, written where legally required for validity, the •' 

Contractor shall require each Subcontractor, to the extent of the 'Work to be performed by the 
Subcontractor,^, be bound toffee Contractor by terns, .of the .Contract Documents-, and.to assfime 
toward the Contractors]] the obligations and responsibilities which the Contractor, byiKese u'F* 
Documents, assumes tqj^ the D wrier rad Architect, .including- without, limitation'the< .■vr. r ' 

obligations set forth irLi’’kngrBph.3ri'8, Each Subcontract. agreement shall preserve .andprotectu-,. 
the-rights of the Owner and Architect under the Contract Documents with respect to the-Work-to.' 
be performed by the Subcontractor so that Subcontracting thereof will not prejudice such rights, 
and shall allow to the Subcontractor, unless specifically, provided otherwise h the-Subcontract ■ 
agreement, the benefit of all rights, remedies and rcdrpss against the Contactor that the •. . - <"t 

Contractor, bythe Contract Documents, lias against the Owner. Where appropriate, the - •;'• 

Contractor shall requireeach Subcontractor to rat o' into similar agreements-with Sub- 
subcontractors. The Contractor shall make available to each proposed Subcontractor, prior to the 
execution of the Subcontract agreement, copies of the Contract Documents to which the 
Subcontractor will be bound, and^ upon written request of the Subcontractor, identify to the 
Subcontractor terms and conditions of the proposed Subcontract agreement which may be at 


Consolidated Ocnerai Conditions - Page 24 
(Rev. I2/8/W) 






variance with the Contract Documents.-: Subcontractors shall similarly, make, copies of applicable 
portions of such docu'n&ht's available to their reppe^ive, proposed SuS-subcontractors. 


5-4 

S 4 1 Each Subcontract agreement for, a portion of the Work is assigned by the • 

* ,/s , vi 1 '.vi;; 

Contractor to the Owrief. proVided that: . .. . • .. . : 


.1 


1 


assignment is effective only after terjpipft.tlqu p f the Contract .by the 

accepts .by notifying, the 

Si^fch^^fm ^ntih'gfan.4- 

assignment is subject.to. thejjnor.nglstspf flip surety if any, .obligated 
liiiiief fednd relating to the Contract. ■ , ; 


ARTICLE 6- 




6.1 


6 . 1.1 ' 

Projeqt. 

portions 


~-s (5o^sTRUCriQ^ 

Vi.r'-'yhct.-rv" >^,Vvv;r -tow; 1 . ' . 

-tw:-:--- 




*9&«i .Ik W- 


The Owner reserves the right toperffand' corislnictlcn or operations related toU"e 



Contact identical ot^mMi^ r MdWtom^M^b.g^Ss6 p'oftionsrdatai tc? rauranp f. 
and waiver of siibrbgation. Ifthe Contractor cladms that delay or additional cast is involved 
tccanse of such actiod bythe Owner, the Contraptar spall ms)* such Claira.as.. provided, 
elsewhere in tKe-'Coriirafct’Dbc'jrndrits. '* ‘ 

<%v: • u’«* •' ' ’ 

6.1.2- When separate contracts are awarded for different portions pf the Projectorjotter 

constmctaon of operations on the site, the term ‘‘Contractor” in the (Contract Dbdnhenb? hi eacY' 
case shall mean the Contractor who executes each separate Owner-Contractor Agreement.- _ . ._ 


; own 


6.1,3 TUB OWner shall provide for coordination of the activitiesp.f the Owner’s o' 

forces @nd of each separate contractor with the wotk of the Contractor, who shall cooperate with 
them. The Contractor shall participate'with other'sep&rate contractors and the Owner in 
reviewing their progress schedules when directed to do so. The Contractor shall make any 
revisions to the progress schedules and Contract Sum deemed necessary after a joint review and 
mutual agreement. The progress schedules shall then constitute the schedules to be used by the 
Contractor, separate contractors and (he Owner until subsequently revised. 
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MUTUAL -.RESPONSIBILITY 


! 


6.2.1 The Contractor shall afford the Owner and sejjarhiecontractors reasonable ^ . . 
opportunity for introduction' and storage of thtifMtenals and equipment and performance of 
their activities andshall-connect and coordinate the Contractor's construction and operations 
with theirs as required by the Contract Documents. 

6.2.2 If part of the Contractor's Workdepends for proper exHcuQ^’.pr j;esn|fs, ( ujp'pp,,. _ ;fi; 
construction or operations by the Owner or a separaffr contractor, the Cohffaclor shall, pnof to 


discrepancies or dbfdfcte m such' other such proper 

execution and results, fai&fr ofAJ Contradtbr 

that the Owner’s or- sfepafitiboutrsetoins’ ctffnpleted of p^|lly^ch^irf4||p^i^on is fit and. 
proper to receive the Contractor’s Work, except as to defects not' then reasonable 'discoverable. • 

6.2.3 • Costs’dauaid by delays b)r by ithpropady ti^erflTdvjfies,pr; defcptiye.c.pnstrnction 

shall be borne by the party responsible therefor. 

6.2.4- Tb.c Contractor shall promptly .remedy damage- Wrongfully caused by the 

Contractor to completed or partially completed coiistpictipn oj to property of the Owner or 
separate contractors as provided in Subparagrkp|.Td22.'5. If mch s^aratc-contiactor-sueS or 
initiates an arbitration proceeding against the Owner on account'of any damage alleged to have 
been caused by the Contractors the Owner shall notify the Conljac^^hp diarrd^rjd.sue^. . 
proceedings at the Cohttactor’s expense, and if any" judgment or awqrd against.die. 
therefrom the Contractor sballpay orsatisfy. it and .shall reimburse the Owner for ail attorneys-’ . 
■fees and court or arbitration costs which the Chynejr-has incurred. .... 

Jf ' ' 'V *’ • .•A.vt.i’ ■ 

6.25 ClSi^ t aiSofcriiisp^^.i^^n.ai^^pn.b^W5.^e.Co^ctor.,Hnd.'?> ! s S i - to 

separate cbjjtractpf^lafrbb subject fp.the provision? ofj^aragruph 4.3 provided, .the .sepjunt^..... :;L..... 
contractor hasrec^focalobligaiiiohs.^ ........ ••• ,• r-r^-turo 

.... • ■ .-“.a v..:. v V -f r 

62,6 The Owner and each separate contractor shall have the same jespqjisibiliti.es: for 

cutting and patching as are described for the Contractor in Paragraph 3.14. 


' . . . . h . . . « . .. * * /.v’V 

6.3 OWNHR’S BJGHT fp'CliA^’jfr'.... -.'. • ' -‘., 7 ..- - - uV-«fr «**jk m 

~v„ :;.i of. VV vr2. ' • .UlU .tVJWrC-.'v' 

6J. i If a dispute arises among' the Contractor, separate contractors, and the Owner as to 

the responsibility under theh respectiyc contracts, Jpr fnabtaking thc.prto^es.^d pnpunditg 
area free from waste .materials andf rubbish as^criSpd'm Pgjpgraph.3.15,.the Qv^cnpray eleap ■.... , 
up and allocate the costambrig those responsible as tb£. Aprhjtect determines, to bp just. v . • ..- r .. 


:ui rt.K'o'. 
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CHANGES IN THE WORK 


7.1 


CHANGES 



sbtda ik^^iclir^ ^ e|^h^ m 

the Contract Doedimehts. . .... 



7 14 •. if^ 

and if mWktes'originally contemplated are so changed ffi a proposed Cliange Onter of 
^ .vver-h Oitr-nrivp. that airalication of'such unit, prices To quantities of Work 


, T- •• S ,1 i 

shalfbe equitably adjUStfetH- 

CHANGE'ORDERS ■' 


7 nit 
' 5 * 

7.2.1 
the Owner. 



,1 a change in the-Work; . ..- , . : 

.2 the amount oftheWdjtistiheht: iii the Contract Sujiv if any;' and 

.3 the extent of the adjustment in the Contract Time, if any. 

CONSTRUCTION CHANGE DIRECTIVES 


7.3 

7 , t A Construction Change Directive is a written order prepared by the Architect and 

signed by the Owner and Architect,' dhecting-a change in the' Work f'^tatmga proposed basts . 
formdjustnrent, if any, in-the Contract SumorCantract-Tinie,' or both The Omnhny by 
Construction Change' Directive,-without jrtvaBdatmg' the Contract; order changes- in the Work 
Stfc general Sope of the Contract consisting of additions, deletions or other revtsrons, the 

Contract Sunt and Contract Time being adjusted accordingly. 

7 322 A Construction Change Directive shall be used m the absence of total agreement 

on the terms of a Change Order, 
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7.3.3 Upon request of the Owner or the Architect, the Contractor shall without cost to 

Lhe Owner submit to (he Architect, in such form as the Architect may require, an accurate written 
estimate of the cost of any proposed extra- Work or change contemplated by a Construction 
Change Directive. The estimate-shail indicate the quantity and unit cost of each item of 
materials, and the number of hours of work and hourly rate for each class of labor, uswell, as the 
description and amounts of all other costs chargeable under the terms of this Article. Unit labor 
costs for the installation of each .item of tmteriahshallbc shoym. if required ,by.the;. Architect. 

The Contractor shall promptly revise arid resubmit snehestirnate if the.^cMcct.dexera^esjhat. =. 

„ ■ i *t ^ - rse:* * u.> j '■ -i•••/* »{■■' ■" r 5 ' - '.v S a p m ■ ■ 

.V _4 C. fK* namxmTTtPTif'n nr thx# Artie lr« rxv thnr if nrtntomp rxT roof rx-r 



Work added dr of previously required Work omitted, the Contractor shall obtain and furnish to 
the Architect bona, fide ^rop.p^nk frpm.rcpg|nized igfclude:ii 

in such Work., Sutfi’ esimia||J's^df $e fermshpd p^pq^dy.sp ?s.to .^ccasipp^np .delay,jn„thb, -: ? ^y 
Work, and ekjknsc' .^e^^ritpr^toll s^te^ip the,. - ^ 

estimate any extension of time Squired for the completion of the Work ifjthc ofoeigcpr extra-: - • 

work is ordered, 

7.3.3.1 . If the Construction Change Dnectlvq provide for an adjustment to the-Contra.ct.; ; ■ r - 

Sum, the adjustment shall be based on one of the following methods, as selected by the Ownert 


(a) By unit prices stated in the Contract Documents, orotherw.ise mutually 

agreed upqjri, . ‘ • ■ m*;:.’ ■ 

■ i • * *»* ^x. 

• , • • ‘ • • • «’ « 

(b) . .By Cqst i ^ i £l^OTent i ag«.(ps v defiped.-bclpw):estirnatecf3Dy the.'.Contra.ctor.> 5 ^>.v. ; , 

as provided m Subparagraph 7.3r3 araf accepted by the Owner; thfi . >:'(«•• 

Contractor's estimate shall become a fixed price which shall not be 
changed by any variation in the actual cost of executing theWofk.-covered 
by the change. 

(c) By .actual Cost determined after the Work covered by the change is 
completed, pins Percentage. 

(d) -By use. of the dispute resolution procedmefset,forth, in Paragraph 4-3. " 

As used in this Paragraph' 7.3, “Cost” shall mean the estimated or actual net increase or decrease 
.in cost to the Contractor, Subcontractor, or Stib-subqontractor for performing the Woik.cbveied 
by the change* including actual payments for materials, equipment, rentals, expendable items, 
wages and associated Jmnefits to.wprianejq.an{i.ta supervisors employed full-time at'the'site, 
insurance, bonds gad- other.,prq.vable. tf irect costs, but not including apy administrative, 
accounting or ccpeditingcosts,, or. pthcr. indirect or overhead-costs, or .any wages ,-6'r benefits-of 
supervisory personnel pot aKsigned iuH time to thesite, or any amount for profit or foe to the. .' 
Contractor, Subcontractor or Sub-subcontractor. ' 


“Percentage" shall mean an allowance to be added to or subtracted from the Cost in lieu of - 
overhead and profit and of any other expense which is not included in the Cost of the Work 
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covered by the change, 

any net increase or decrease'Ui. «^ue.vv„. .. — r -- . - . IV .. 

forces plus 5^5f any aggregate net fopft 3 fc> CoK ^oric Performed for the Su>; . 

subcontractor^ other contractor: Pefoenfagfe 'for a'Spbconttactor sbal] be' such percentage 
allowances for overhead and prbfit as aresef fiitH m the' Snbcontfabt'betwfeeri such 
Subcontractor and the Contractor. Percentage for the Contractor shall be 9 1/2A of any net 
increase or decrease of Cost of any Work performed by foe Contractor’s own forces plus 4 1/2/. 
of any net increase or decrease in foe Cost for all otheri Work covered by foe change. 


/ * 

When in the reasonable judgment of foe Architect a series of Construction Change Directives or 
Change Orders effect a single change, Percentage shall be calculated on foe cumulative net 
increase' or decrease in Cost, if any. 



receipts or other aaequaiocYiuaivc* ~ ^ «--—> — A ^ 

materials delivered to foe site for use in such unit price work, and distinguishing such ofoer 
sirnilkcmaterial delivered for use in work included in the base Contract Sum. If so requited by 
the Architect, materials, feiote in unit pritri Wtirfeshalifoe Stored apart hfoffeajlofoer materials on 

the Project. 


.h$[, . .. . ; 

7 3 3 3' If the Owner elects to determine the cost of foe Work as provided-in methods 

(c) or (d) of sub-Subpaiagraph 7.3.3.1 or if foe method of determining foe cost has not been 
established bcFore;th,c ; ,Workis begun, foe. Contractor shall keep detailed daily records cflabor 
and materials costs applicable to foe-W'drkr'-u 


734 Upon receipt of a Construction Change Directive, the Contractor shall promptly 

proceed with the changc-in fofr;Wprk involved, and advise foe'Architect of the Contractor’s 
agreement or disagreement .with theunefoodpif any,- provided'in foe Construction Change" 
Directive for determining foe proposed adjustment in foe Contract Sum of Contract Time. • 


7.3.5 A Construction Change Directive signed .by the-Contractor indicates foe 

agreement of foe Contractor therewith, including adjustment in Contract Sum and Contract Time 
or the method for determining them. Such agreernerttfoall be effective immediately and shall be 
recorded as a Change Order. 


7 3 6 If foe Owner and Contractor-do.not agree with the adjustment in Contract.Sum or 

Contract Time or foe method for determining the adjustment, the dispute shall be governed by •' 
foe procedures set forth in Paragraph 4.3. 
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7.4 


MINOR CHANGES IN THE WORK 


7.4.1 ijie.Arci^tcpt^jj^avftanUoprity to,ox^dcr.Jiiii>or.cha^es.iB thCiWP-rk not • . . a-- 

involving adjustacnt'ra'tiic Cqpjract. Sum qr.fixteHsmn.of.the,Contact.Time,and,np.|,inconsistent, 
with the intent of the.Cpnbapt Documents.' Such changes shall Joe effected by written-order and., 
shall be binding on the Owper and Contractor Tire Cpptraqtox shall carry qnt such written - - lV , 
orders promptly. ■ . • • • 


■ *t s " 


. ARTICLE 8. 


8.1 


DEFlMilONS 


: : V s *V t . : “ ’ $[ 4 . r * ’ 


:u H j 


hi 



Work. 




8.1.2 .The-date of coEnmenceineiit of the-Work is-the- v date-.eStabHsHcd in the'Agfeement. 

The date shall.no t bc.ppistponed bjt-.the fiulure to.-,act of the fifontractor pr-ofpfcraons-or entities Tar 
whom the Contractor is responsible;,. . '"■>«* •- ’-V *■' 'i‘. •• ■' ‘ 

8.1.3 Theedatc of Subffantiai; Completion is the dhte- certified by the'Architect‘hr ■ • 

accordance- with Paragraph 34,... ... ■■■■■ > •• t -V- w ' >K. -v s a* "4«v 

8.1.4 . The.tfccnr“da^l as-used -in the Contract TJtacinneiits 'shall me'anx'alendar-Say. 1 '• - 
unless Otherwise specifically defined. 


8.2 


PROGRESS-AND COMPLETION 




8.2.1 Time dimitti- stated .in the .Contract-; Do einuentsaTerof.t he essence bfthe GtHiffafct-’' 

By executing the Agreement the Contractor confirms that the Contract Time 1 is'af reachable''*'' 
period for perforating the Work. 

.* *• -; ;r ,'ijwnfc.- '• t * ■' 1 . 

8J2.2 The Con|mctor.-shHM;not knpyfhrgly?exefept byngheement dr jhstritctiSi££if ; iiie ? a \ ■ 

Owner in writing, prengtoely-comiuence operatidDiionthi- site'df-4lscwhcfc pn 6 'r th the-"-' 7 V A' * 
effective date 0 Finsurance fequirq| by^Article,! Ivt.d beTurhished bydhe-Sdnff<i'ctpf--ETlje- : 'date i - 8 'f 
commencement of the Work shall not be changed by the effective date of such insurance. Unless 
thcdatcbfconiroenccrrintiscjgabhshcd-by-aftddfceto'procecd-gifeh-by-the t . : GiviTr£fvthe : ' ; ''- ■ 
Contractorshaij^ptify-the.Ownerinwntkgmdt Iessthpn five da^soT'Othtr agreed period'before 
commencing the- Work to permit the timely filing -of mortgages;, mechanic’s Ii£nsr<afid other ' ' 

security interests. ^ 

g.2.3 The Contractor shall proceed expeditiously-,with adequate forces and shall achieve 

Substantial Completion within the.Contract-Time. • -..r-; • 
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8.2,4 • ' Within Wo weeks after award of the Contract, the Contractor shall submit to the 

Architect a Progress'Scheduler showing for each class of'work.tHe percentage completion to be 
obtained arid fht.WtalrioIiar v'alut Of work to be completed as of the first of each month until 
Substantial CompletidiL • 

8 25 - ,Theprogrcss Schedule shaUbe'based bn an ofdcrly progression of tllb Wort,./;, 

allowing adequatehirhe fobeaciroperation {iUcktdirig adequkfe-time for submission rad review o f 
submittals) and leading to a. reasonable certainty of Substantial Completion by the date 
' established!!! the Agreement. The Progress Schedule will be reviewed by the Architect for 
compliance; with: the' requimirichtsof this Article and will bbariceptbd by'the Architect or 
returned to the Contractor for revision and re submittal. Unless specifically required by law 7 no 
payment under this Contract shall be due until the Progress Schedule has been approved by the 

Architect.- 1 ' _A.. . . • . ■ . ' _ ' - 

.8J2.6 ..... p _ T> . 

of the completed Work iu'-place, ,&&■ w.uvu.»y 7t:~r;~ 7 ~: r 'fAV-V. 

of the Work ia- , b : la'c^estfea^;ih:tlij?pfd^ess.SE^pddle; ’tfe 'Ov^t‘tey 7 atthe ^mer s"opt:ori; . 
require the GanfiSkofto-.acceletat^thfefifdgfdKlSfwortwifhoiri cost to' fob 0*«^cr by 
increasing the workforce or hours of work, or by other reasonable means approved bjf the 
Architect. ...... 



IfditdAichitecf' has dbtennihed thattKei&iitracfor IhoiBd fe permitted to ejStmd ;' 
the't^re for as provided, ia ScB^fiK 

shall' be adjusted accurtijigly to retain their safue'i’elatibnship 'td' 'the' adjusted date of SubstaiiHal 
Completion,- and the' doilar value of Work to be.completed as of the first of'each month shall be 

adjusted pro rata. 

8.2 9 jftbe Contractor j&ils to submit any application for payment in any month, the 

' Architect shall, for the purpose of this evaluation of progress, certify separatejy'to the actual 
value of the Work in place completed as of the first of the month and to the best of the 
Architect's knowledge. 

8.2.10 Nothing herein shall limit the Owner’s'right to liquidated or other damages for 

delays by the.Contractor or krany other remedy which the Owner may possess under other 
provisions of the Contract Documents or by Jaw: 

8.2.1) The Progress Schedule required hereunder shall be a CPM Schedule in 

•accordance with the Project Specifications and shall be updated in accordance therewith. 
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8.3 


DELA-YS AND EXTENSION OF TIME 


8.3.1 IF [he Contractor is delayed .at any time in. progress of the. Work by an act or;.-... . 

neglect of the Owner or Architect, of an employee, of either,, or of a separate, contractor emplpyed . - 
by the Owner, Or by changes ordered in the Work, or by labor-disputes; fire, unusual delay .in ., •.; 
deliveries, unavoidable casualties or other causes (except weather) beyond the Contractors 
control, or by delay authorized.by (he Qvyner, or by other causes y/hjclj the Architect determines 
may justify delay, then the Contract Time, shall be.extended.for,such.reaspnabl.5.time as, the. , 
Architect may d'eterinipe, _ „ . •. . ' •; .J-, 

8.3.2 Claims ,1 dating to. time shall be .made. in ageordance With app l!cable : proyisiofis..dF:.- 
Paragraph4.3, 


WV 

h-.r.V'- 




r.'-xT. 


8.3.3 " The Contractor Hereby agrees that the Contractor shall,have no claim' for-dpmages ,• 

of any kind against the Owner or the Architect on account of any delay in the commencement of 
the Work and/onany delay 01 spgpension. of anyportion,ufthe.Whlfe, wHethfcr suchi.dciay.is't 
caused by thCOwner, the,Areh\tect, or otherwise, except asjspeciitcally provjdedin v •• • 

SubparagraplM^Jji anil'2.3J; .Tibe Contractor adcnovvledges.tliat, except asprovided-therein, 
the Contractor’s sbleTmdeidy.fcr any .such delay and/or suspension will he an.cxtension of time’. ■. r. ’ 
as provided in this Articlei • . 


** ssr.izv 


8.3.4 No claim for delay shall be allowed on account of failure of the Architect to 
furnish Drawings, Spccijhcations or in^txuetipns orto,retyrh.Shop^Drawjngs or Samples uritilthe 
expiration, of ^e.applicable time period .referred -hr ip Mass..Gem-Laws Chapter 30, Section 39P, ' • 

and not then upless such,cltum.be reasonable.;!,..,. . , , „■ • 

f .• 4 r '• * - , '• ' ‘ •• 

./-d,- . ■ V . 

8.3.5 No extension of time shall be granted because of seasonal or abnormal, variations 
in.ternperatoe^hmihdity ! pr.pxe^ifotip.n,^hich\K^jtitas'-shaD.rbeiwhbhyat:Thfe-risfc.bfthef. '• • •’ 
Contractor, 'whether occunjng.within-tbe.fime.priginaHy scheduledTor cornplerion-.of••withih : 'th£'' •' • *••• 'V 
period of any extension grant et},. There .shall be no in crease, ia-thc Contract.Sum on account df- - •• •' 

any additional costs ofoperations or conditions resulting therefrom 1 ‘ • '■■■ ' d 


ARTICLE 9 

PAYMENTS; AND COMPLETION 
9.1 CONTRACT SUM 



.■v* -r. • 




9. L1 The Contract Stun is stated pi the Agreement and, including authorized 

adjustments, is the ma^mum,amount payable by the Owner to the Contractor for performance'of ' f - • 

the Work under the Contract Documents, or in equity, should the Contractor assert a qifanfem 1 ’ ' ’• 

meruit claim for the fair value Df Contractor’s Work, regardless of whether the Contractor is 

terminated hereunder. . • 


i 
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9 2 ' APPLICATIONS. FOR PAYMENT . ' 

o 2 ] V/itim fifteen days after receipt from the Contractor, at.the place designated by 

the Owner if silffi a place'is so designated, of a periodic estimate request mg. payment of the- ... 
amount due 'for the preceding month, the. Owner will mate a periodic payment to. the Contractor - 
for the Work bdrfSririeti daring' the preceding month and for the materials not incorporated in the 
Work but' delivered and suitably stored at the site (or at some location agreed upon re writing) to 
which the Contractor has title, or to which a Subcontractor has title and -has. authqnze d- the 
Contracteffo fnres fer title .to the Oyfaefr, less (.l).r^mtionbassdon theOwner’s estimate ofthe.. ■ 
feir value of itf claiiii| agaii4t the'&ntractof. hiid less.(^ a rete^bn for dnept.paints to /, t 
S ubcontractbrsbaSedph’ dciriandsifor same. ip. accordancewith r the prqvism ns ; of Subparagraph.. 
9.6,2pand less (3y"dretenSonnot exceeding five percent ofthe approved amountbftheperiodic 

payment 

percent'of the original Contract Surti, or (b) the Contractor substantially completes the work and 

Contractor the * 

fair Valuft Confe^ofsnd the cost of completing the incomplete and • 

unsatisfectoiyritenai of Work and less (2) a retention for direct payments to Subcontractors based 
pa^ent'Sc^ 

9$k if ^ = 

:• to'rafefiieiichanced by the F^eralRese.rV£iBank : of Boston, 


periodic estimateTrbm theTonGactdr, at toe place nesignarcu uy me w «=^‘ “ iiS0 
designated. The Contractor agrees to pay to each Subcontractor a portion of any such interest 
paid in accordance with the amount due each Subcontractor, . . 

9 2 3 Thri Swrier nlay jifeJce' changes in ahy'pcnodic. estimate submitted .by (lie... 

Contractor, and the paymcnt'ducou said periodic estimate shall be computed in 1 apcordanc,e.woth. 
the changes so made, but such changes or any requirement for a corrected periodic estimate shall 
not affect the due date for the periodic payment or the date for the cornuicpcement of interest 
charges on the amount ofthe periodic payment computed in accordance with the changes made, 
as provided herein; provided, that the Owner may, within seven days aftor.receipt, return to the 
Contractor fbV confection, arty periodic estimate whichis not m the required fpimpr which 
contains computations not arithmetically correct and, in that event, the <3atn of receipt pf such 
periodic estiitrite'shallbe the date of receipt of the corrected periodic estimate m proper form 
and with arithmeticaily correct computations. The'date of receipt of a periodic estimate received 
on a Saturday, Sunday, or holiday shall be the first working day thereafter. 


Consolidated General Conditions - Page 33 
(Rev. 12/8/04) 






9.2.4 All periodic estimates shall be submitted to the Owner, or to the Owner’s 

representative, and the date of receipt by the Owner or its representative shall'be marked on the 
estimate. AH periodic estimates shall contain a separate item for each filed 'subtrade'and each 
sub-subtradc listed in sub-bid jbrm as required by the 'Specifications and a column listing the 
amount paid to ed£h Subcontractor'arid Srib-siibco'nhractpr akoftlie elate this p'efiBdic eS'tiiriate is 
filed. The persoii'makmg payment for the Owner shall add the daily mtefc'tf provided' for herein. 
to each payment Tor each day beySM' the due date based on tile date bf reebipt markfcd on' the'. ‘ : .' 
estimate. • • ' ’ ' ." 




substantiating the Co’iitractdr's Tight t S* pityrasM as the .Owner of ficKitccfinay require, suclfa/ _ 
copies of requisitions from Subcontractors ihd nratehai inppli&rfj'aiid rtifiek&giretmnagejf . 
provided for fefsewhere inihe Cbritf Set Documents J 

9.2.5.1 

Work which have j ... ___ ,. _- 

included in Change OrdcrS’vyhen such Coristmctidii Change Duecfives haVese't. 'prtliaii 
adjustment to’ the ContractSmtt, ' ‘ 

9.2.5.2 Such applications may not include requesttiforpaymept of ampuhts'tlic ’. J, 

1 Contractor does not intend td pay td’a' ^ilbcdn&hfctor dr material supplier becauseof^dispute .or. 

other reason. ' ’ , ‘ . 

9.2.6 Unless otherwise provided in tjjte Contract Doaxmenfe, payments shall^^rpadc-^on,-., 

v account of. materials •and'.e^uipmentdeliv'b'e'd and su^wy.iftqfed at'fli'e site. Sr subp5qtient ; .. 
mcorpomtion-m the u Wmic'.'; if kprbyed iri advance by'the Owhef, payipeni’ inay.similiirjy:.!^. • 

_s_ 2_» i u.iAitiitILr SrT <&■ iTF.' ’j 1 uAriLAiiiTrIT . 



compliance by the CpntmctoVwilhprdccflurgs satisfe'rtpry to the Owner to. establ ishthe .Oymcr'$., 
title to such materials mid equipment or otherwise .protect tjrp Owner's intent, .and she'll far. lnrfe 
applicable insurance, 'siotage and transpoxtatlbh to. the she for such inatcxialsand equipment 
stored off the she! ' ’ . , . , e 

9.3 The Contractor warrants that title to all Work covered by an application for 

payment will pass to the Owner either by incorporation ip the construc.tipn Dr. upon recent of 
payment by the Contractor, whichever occurs first, fine aiid.clear of all liens, claims, security, ..... 
interests, or encumbrances, hereinafter refeired to in'this Article 9 as ‘‘Ijens.” . .. .....,, * 

9.4 CERTIFICATES 'FOR PAYMENT 


n '■■■; : 

* f\ ,• 1 


9.4,1 The Architect with, within seven days after receipt of the Contractor’s application 

for payment, either issue to the Owner a Certificate for Payment, with a Copy, to the Contractor,., ...... 

for such amount as the Archittet detenxiiries is properly due, or notify the Contractor and 'O.wner,.. • 
in writing of the Architect's reasons' for withholding certification in whole or In part.as provi.dedi , ; -- 
in Subparagraph 9.5.1. ... 
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9.4.2 The issuance of a Certificate for Payment will constitute a representation by the 

Architect to the Owner based on the Architect’s observations at the site and the date compi ising 
the application for,payment, that the Work has progressed to the point indicated'and that, to the 
best of the Architect’s knowledge, information and belief, the quality of the Work is in 
accordance with the Contract Documents. The foregoing representations are subject to an 
evaluation of.the Work for.conformance with the Contra# Documents upon Substantial 
Completion, io remits of subsequent tests and’inspections, to minor deviations from the Contract. 
Documents correctable prior to completion, and to specific qualifications expressed by the 
Architect. The issuance of a Certificate for Payment will further constitute a representation that 
the Contractor is entitled to payment in the amount certified. However, the issuance of a 
Certificate fox Payment .will not be a representation that thaWrchitect lms :i (l).rna<fo exhaustive or 
continuous on-siMphspections to checlc the.qunfey.or htianfity Q) revievved^^^ , t 

construction meahsj methods, 'fBchrirques,-SeqUences of procedures, (3) reviewed copies of. 
requisitions received from Subcontractors and material suppliers and other dat a requested By the 
Owner, to ‘substantiate the Contractor’s right to payment or (4) made ex^ninafiog 
hoW or for wfiatpurpose the Contractor has used money previously paid dn accoiihrof the 


Contract’ Sum. 


9.5 


, ;; :r > ■" •• • 

DEglSipks'fO mTH&OtD CERT iFigABO^ 


9.5T • ' llie ; Architect may decide not'td cerfrfy payihefitHhd may w&Wroid a Certificate;^ 

for Payment in whole or in part, to the extent reasonably necessary to protect tire Owner, if is the 
•t. A the ramsentations to the Owner required by .Subp.aragraph.9.4,2 cannot be 



.1 ’■ defective'Work hot remedied j 

.2 third party claims Filed Dr reasonable evidence indicating probable filing 
of such claims; 

.3 failure of the Contractor to make payments properly to Subcontractors of 
for labor, materials or equipment; 

,4 reasonable evidence that the Work cannot be completed for the unpaid 
balance of the Contract Sum; 


.5 damage to the Owner or another contractor, 
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.6 reasonable evidence that the Work will not be completed within the 
• • • Contract Time, and that the retainage currently held by the Owner would 
not be adequate to cover actual or liquidated damages for the anticipated' 
delay; of ' ‘ . . „ 

7 persistent failure to cany out the Work in accordance with the Contidct- 
fitocumehts. ’ . • : 

95 2 VV^ben the above reacts for widiholcBiig certification are reirioyed, cectdicatiBh 

will be made" anfottnts previouffy witfrhe|j. ’ ‘ ’ .. . 

9.6 ' : ' : %CS&RESSPAYMENTS. ^'' . V*' ‘ , 

961 AMYttfe Architect has isstikda' Certificate fofp^neiit, the gwe^hatgee " /, 

payment urthe... 

notify the Architect: '. " ,. . = • .. • •> 


9 . 6.2 


Payments to Subcontractors 


9 6 2 1 Forthwith after the Contractor receives payment on account of a periodic estimate, 

the Contractor shall pay to each Subcontractor, the amount paid for the laboy performed, and.fre 
materials furnished by that Subcontractor, less any amount specified in any court proceedings 
barring such payment, and also less ary amount claimed due from .the. Subcontractor by.tfie 
Contractor. . 




• -v •;•-y 

r cor 


9.6,2.2 ■. • Ndfc liter than thu atf.vj~uiuL.wj ~ pey-. —>"crfXRy'V'"rtrrtT.'ry.. 

■ his woih-ima(mordancfcwithlhe.pkhf..^d.:S^.eci.ficB|i 0 ns x the ; dfrtiip‘.balance.-diB,.undq^t|K5 i /. -... : t 
.Subcontract-less.amulets rebuneddby thijCijynerras^e.^fiiMedeqsl ptcopgrlefing th^ , 

•incomplete -ind^a^fectoiy'items of wpBq -shall & due ttw Subcontractor;. andthC Qs^shaJI 
pay that amount to.the Contractor. 'Th? Contractor ctfcUl fo^u&.pay to the Subcontractor the. 

* V iL^Lz. omnimf' cnrw-nrfiF-rl in anv miirt rvrnnetr^rrttre ficrrrmor 



.. • _ ; i \ x* . « .. • • * * ’ ** ,w 

9_6,2.3 Each payment made by the Owner to the Contractor pursuant to Subparagraphs . 

9 . 6 * 2 . l gnd 9 . 6.2.2 of this paragraph for the labor performed and.flxe materials fopiisfred by a . 
Subcontractor shall be made to the Contractor for the account of that Subcontractor, and the 
Owfier take.jCaspRable steps to- compel the Contra.ctor.tp rnakp pach ^uefi payment to each 
such Subcontractor If the Owner has'rcceiveEl a demand for direct payment from a - 
Subcontractor for any amount which has already been included in a payment to the Contractor or 
which is to be inchided in. a. payment to (lie. Contractor % payment to the Subcontractor as 
provided in' Subparagraphs 9.6.2.1 and 9.6.2.2, the Owner sftall.act upon the.demand as provided 
in this section. 

9.6 2.4 If within seventy days after the Subcontractor has substantially completed the 

Subcontract work; the Subcontractor has not received fiom the Contractor the balance due under 
the Subcontract including any amount due for .extra labor, and materials furnished to .the 
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Contractor, less any'amount retained by the Owner as the estimated'cost of completing the 
incomplete and unsatisfactory items of Work, ‘the Subcontractor may demand direct payment of 
that balance from the Owner. The demand shall be by a sworn-statement delivered tp.pr sent by 
certified mail to the Owner, and a copy shall be delivered to or sent by certified mail to the 
Contractor at tht'sarne time. The demand shall contain a detailed, breakdown of the balance, due 
under the Subcontract and also a statement of the stein's of completion of the Subcontract work. 
Any demand jmadelfter substantial completion of the Subchiitract-work shall be Valid even if 
delivered of mailed priof to the'Seventieth' ciay after the Subcpntiuctor has substantially 
completed the* SuBconhaet work AVitein tert day)-after theSubcbafractor has delivered' or so 
mailed the demand tothe Owhfcr'ahd 'delivered or sp’roailed^ copy to the Contractor, the 
Contractor may reply to'the demand . The'reply shill be by a sworn statement delivered to or 
sent by certified mail to the Owner-arid a copy4ba.ll be delivered to br sent by certified tnail..to 
the Subcontractor'at the same fime.'--’The' : reply shill contain a detmled-breakdown of the balance 
due under the Subcontract including any amount due for extra labor and materials furnished to 
the Contractor .and of the amount due for each claim made by the Contractor against the 
Subcontractor; : a - . 


Ai-vS- S* 


9.6.Z5 ’ ■ Within fifteen days after receipt of the tienkmd by tee Owner, but in do event 

prior to the seventieth day after substantial completion of the Subcontract wprk, the Owner shall 
maVn d irect payment tothe Subcohlractortofthe balance'diie Vaider the Subcontract .including'. , 
aiiy amount-due; fof'exfra labor'and iiMerials furnished to the Contractor, Icse any amouftt. 

(i) retained by the Owner as the estimated, cost of completing the incomplete or unsatisfactory'' 
ifmns-of Work, (ii) specified in any court proceedings barring such payment, of (undisputed by 
tee.Odntractoniii the-sworn reply;-provided, that foe-Otvner si^ii not dedifot from a direct 
paySrent anyramoupt ss-purvided m part'(iii)if the reply is ribi'sworn to,’.or for whrfch tee. sworn 
reply-does not. contain-tliedetEnled breakdown required By Su'bparagrapiv'9.6:2.4. TheOwifor 
stmllrribke further, directphyriferits to tee‘Subcontractor forthwith after thsYeinpval dftHe basis 
for SeSiictiDns -from difcct payments made- as provided in part's (i) 'and (ii) of tins Subparagraph. 


9 6.2.6 The Owner sba.ll Forth-wite deposit the amount deducted from a direct payment as 

provided in part (ill) of Subparagraph 9.S.2.5 in an interest-bearing joint account in'the names of 
the Contractor and the Subcontractor in a bank in Massachusetts selected by the Owner or agreed 
Upon by the Contractor and the Subcdntrarttor and shall notify the Contractor and the 
Subcontractor .oftthe date of the deposit, and tee bank- receiving thndcposiL The hank shall pay' 
the amount in the account,-inc ludin g accrued interest, -as provided in an agreement Between the 
Co'ntxactor and the Subcontractor or as determined by decree of a court of competent jurisdiction. 


9.6.2,7 Ail direct payments and all deductions from demands for direct payments 

deposited in an interest-bearing account or accounts in a bank pursuant to Subparagraph 9.6.2.6 
shall be made out of amounts payable to the Contractor at the time of receipt of demand for 
direct payment from a Subcontractor and out of amounts which later become payable to the 
Contractor and .in the order of receipt of such demands from Subcontractors- AH direct payments 
shall discharge the obligation of the Owner to the Contractor to the extent of such payment 


9.6.2.8 The Owner shall deduct from payments to the Contractor amounts which, together 

with the deposits in interest-bearing accounts pursuant to Subparagraph 9.6.2,6, are sufficient to 
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satisfy all unpaid balances of demands for_dixect payment received from Subcontractors. All 
such amounts shall be earmarked for such'direct payments, and the Subcontractors sty 11 h'avea 
right in such deductions prior to any claims against such amounts by cred'itors of the Contractor., 


96,2.9 If the Subcontractor does not. receive payments,as provided in Subparagraph 

9.6.ZI or if the Contractor docs not submit a periodic estimate for tiie. value of the labqr or. 
materials performed or foimsfred by'the, SubconhactpV apd the Spfepifrraptpr.dftes not receive 
payment for i 
Subcontractor i 
and 

made alter the: 



Contractor. TCefeafrdr'the Owner shall prpqtfoit as provided, in Subparagraphs',9.fr.2.5,- 9.6.2,&v:. 
9.6,2.7 and 9 ‘ 


- •*,' 


9.6,3 Neither the Owner nor Architect shall have an obligation to pay or to see to the 

payment of money to a Subcontractor,. Sub-subcontractor or material supplier, except as provided 
in Subparagraph 9.6.2, or otherwise as pipyided by law. 


9.6.4 A Certificate for Payment, a progress payment, or partial or entire use or 

occupancy of the Project by, the Owner shall not constitute acceptance of Work not in accordance 
With the Contract DBcuiiiciitS- " 


.9.6:5 ■ “Subc'optfactor.”-as..used,;in. Sub-^ubpai^graphs ,9:6.ZJ»tferough;9:6^.9rshaII'inean •• 

. a person who files a s;u6%ci androceives ^.subcontract as a resnltrpf that fifed fob-bid: orwho-'is ■ 
• • approved by. the Bwardhigiiuhpnty, in .Writing as .a.pcison performing-.labor on both performing 
■ labor an'ifiimishifrg matpnpls pursuant ip i contract .with.the Contractor. “Spbcontractor” as 
used in other provisions of the dontracfifocuments shall, except as otherwise expressly 
provided, have the meaning set forth in Subparagraph 5.1.1. 


9.7 FAILURE OF PAYMENT 

9 , 7 , i If the Architect does, not issue a Certificate for-Payment, ^through no fault bf the 

Contractor, within seven days after reoerp.t pf the Contractor's application for payrhenfr 6 1 if tKe- 
Owner does not pay the ‘Contractor:within seven days after the date established in the Contract ■ 
Documents the amount certified by the Architect, then the Contractor, may, • upon seven ' 
additional.days’ written notice to the Owner and Architect, stop the Work until payment of the 
amount owing has been received. The Contract Tune shall be extended as provided in Article 7. 

9.8 SUBSTANTIAL COMPLETION ' • 

9 . 8 ,3 Substantia] Completion is the stage in the progress of the Work when the Work is 1 

sufficiently complete in accordance with the Contract Documents so the Owner can occupy or •• ' 
utilize the Work for its intended use and only minor items which can be corrected or completed 
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without any material interference with the Owner’s use of the Work remain to be corrected or 
completed. 


p- L »(.«-■ 


•K'w- 


comply with’ Subgaragfapti^axi; me-^onizaciw wwu wumu. «-» — T-- : 

to be completed oSdSnccfca,(2) all sf&M ;wixrahtiekrgquifeii by the 

endorsed by the Contractor ahd m-a-'fcftrci reasoriabiy'accepfable tothe Architect-and (3) the 

.« In iSiihnaraErabh 13)5#. The feilure to include any items 



9,8.3 Uponitotii^ifiplttldh ofthe' Work or designated portion hereof and i#diC 

a,™ He ation by th& Gontoctorand csrtifiearibh by the- Architect, therOWii£r shall rokknpaymchf, 

•v.- prflft ft gng adjgstinenfcin'rcteraaKe. if any, for" such Woifeor'itortion thereof as provided m the 
.1 Contract Documents:?.?-. M _ 

.- ' X.’- ’ . .<• 

w 9 , 9 ' £ . pAHJIATs OCCUPANCY OR.USE : 

V r • ••• .■ * 

9 g j XHe Owner may ote.npy or.use. any completed or partially completed portion of' ’ 1 

the-Work at any .stage. Such partial occupancy or use. may begin whether or not the portion is 
substantially comp{ets,-provid.ed that- ihe-respective. responsibilities of the Owner axidContract'or 
with respect to payments-yetairage, if anypsecurity/ lxiaintenancfc; heat, utilities, damage to the 1 
Work, insurance, eonbetionofthc^mk; and warranties'shall be established'by agreement Of the' 
Owner and Contractor or; absentrttich,agreement, shall be deteirninfedby the -Architect subject to'- 1 
the right of either-party to contest such determination'as provided in Paragraph 4.5. 

9 9 2 Immediately prior to such partial occupancy or use, the Owner, Contractor and 

Architect shall jointly inspeetthe area to be occupied or portion of the Workto be used in order 
to determine and record the condition ofthe Work. 

993 Unless otherwise-agreed upon, partial occupancy or use of a portion or portions of 

the Work shall not constitute acceptance of Work-not complying with the requirements ofthe 
Contract Documents. 


■* s 
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9.! 0 FINAL COMPLETION AND FINAL PAYMENT 

9J0.1 Upon receipt of written notice that the Work is ready for final inspection and 

acceptance and upon receipt of a final application for payment, the Architect will promptly make 
such inspection and, when the. Architect finds the . Work acceptable under .the.Contract 
Documents and the Contract folly periprmed; the. Architect will-prpmpt!y,issue a final Certificate 
for Payment stating thatto the.best of the Architect’s knowledge; information and belic£nnd on • 
•the basis of the Architect’snb^rrations aq^speefions, the ^Voi^.hpsdiScn completed in..-, •- 

accordance with terms and.canditiansqf the Contract .Docpp^rits- The;Arch jtect->.finplr■;«,' 
Certificate for Payment ryjiLcpratitutc.a further representatipii^fiiatipqndjtipns^nsted.in >■. , 

Subparagraph 9.1 9,2 as precedent to tile .Contractor’ s-be big entitled.-.tp final payment.fiave hecu • ? 
fulfilled. — . • -■ ■ • 


- • . . . ' *• f * * ? b*'*: ~'i Af’*' * 

9.10.2 Neither’final payment nor any. remaining; retained perqepteg&'Shah^bc.edmhidpc- 



Owner's property might be responsible or encumbered, (less.amounts, withheld by Owner), have 
.becri paid or o.tberjyjse satisfied, (2), a certificate evidencing'thatinsuiancpTCquired by "the.- •' * ; 

Contract Docmqentsto remain in force after final payment is currently in-effect and.will not be 
canceled or alldwed. to expire until, at -least 30 days-’ prior written notice has beengivcn ter the '' 
Owner, (3) a written statement that the Contractor knows of no substantial reason that the 
insurance will not be renewable to cover the period required by the Contract Documents, 

(4) consent cosurety,, if any, to final payment arid (5), if rfiqmred-by the Owner, nthcr data 
establishing payruentor satisfaction, of obligation; such aS receipts,.-releases’and.waivers of, 
liens, claims, security interests or,.ermumbranccs.arising out of,the Gontra'fct, tooths extent;aiid in 
such form as may be-designated by the Owner. If a Subcontractor refuses to furnish a rdeasc'ftr ‘ 
waiver required- by the Owner, the Contractor may furnish a bond satisfactory to the Owner to 
indemnify the Owner against such lien. If such lien remains unsatisfied after payments are • 
made, the Contractor shall refund to the Owner all money that the Owner may be compelled to 
pay in discharging such lien, including all costs arid reasonable attomeys.’.'-fees. * • • ' • 


9.10.3 Ifi -after Substantial,Completion ofthe Work-final completion thereof is ■■ M' : 

materially delayed-through no feulfofthe Contractor or fay issuance of Change Orders'affecting' 
final completion, apd the Architect so,.eDnfirms,. the Owner shall, upnn;appficatibn by tfie ” ‘ 
.Contractor and. certification, by tire Architect; and without tennmat)rig'the ; COntf7ict;‘:irj;ike' ‘ ’ **'■ '■ 
payment "ofthe balance due for that portion of the Work-folly completed and accepted. If the ,v * ,; 
remaining balance for Work not folly completed ox corrected is less than retainage stipulated in 
the Contract Documents, and if bonds have'been furnished, the written consent bf'surety td' - " 
payment of the balance due; for that portion ofthe Work folly completed and accepted shad be 
.submitted by the Contractor to the Architect prior to certification of such payment. Such ’• 
payment shall be made ujider terms and conditions governing final payment, except that it shall 
not constitute a waiver of claims. The making of final payment shall constitute a waiver of - 
claims by the Owner to the extent provided-in Subparagraph 4.3.5. 


9.10.4 Acceptance of final payment by the Contractor, a Subcontractor or material 

supplier shall constitute a waiver of claims by that payee except those previously made in writing 


Consolidated General Conditions - Page AO 
(Rev. 12/8/04) 









!, 1 ^ 


aad identified- by'thaffytiyee as unsettled at the time of final application for payment. Such 
waivers -shall be'in addition to the waiver described in Subparagraph 4.3.5. 

ARTICLE 10 ' 

■PROTECTION OF PERSONS AND PROPERTY 




10 :! 


SAFETY PRECAUTIONS AND PROGRAMS • 


10.1.1 The Contractor shall be responsible for initiating, maintaining and sup ervising all 

safety precautions ‘and-programs m-conhectioh with the performanee-of the Co'niracL 


10.2 


SAFETY OF PERSONS AND PROPERTY 


10.2.1 
reasonable prdtCGt’.oii 


ThfeContrantoTshall tak^reasoriable precautious' ftirsafety of/and shali provide _ ; ; fy' _ 
dttetioiito prevent' daedagef injury or loss to: ^ 4 .,!^..7 !i, 

. 1 -rf''employees performing the-Work axid dther persons who may'^affeefeii ' 
thereby; 





"'■^X Go'ntractoror.the.Contractor’sSulxbhtiactorsh'rSulT'sh^dnirWo'n;' •' 

" - -v. . m*.« ■> •• i•• . 

4 * * ««'♦«► i ' •••*••* ► 

other property at the site or adjacent thereto, such as trees, shrubs, lawns. 


.3 




walks,-pavements, roadways, structures and utilities not designated for 

• • . ..removak relocation or replacement in the'edur^ of cdnstrucfiS^'and 

-4 . : .-.’any othenpropertynfthc Owner, whether dr hot Toimrhg.‘p^ ofthe'Work, 
... -located .all the. sitc.or adjacent thcrewiii ars&s tb'whicirthe Coiiitocfor Ms--' 
:-.,-,.access., . - ' ' ' *“.•' ■ 

..;„J ... 

10 2.2 The”Contractor shall give notices and comply with ap'plicabie3 au/%bYHinitdceS, 

rules, regulations and lawful orders of public -authorities bearing on safety of persons or property 
or their protection front damage, injury or loss. —- _—‘ 

10.Z3 .The Contractor shall erect and maintain, as requirpd'by existing conditioris and 

performance of the Contract, reasonable safeguards for safety and protection, including posting 
danger signs and. other warnings .against hazards, promulgating safety regulations and-notifying 
owners and users of adjacent sites and utilities. 

10 2.4 'When use or storage of explosives or other hazardous materials orequipment or 

unusual methods are necessary for execution of the Work, the Contractor shall exercise utmost 
care and carry on such activities under supervision ofproperly qualified personnel. 
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10.2.5 The Contractor shall promptly remedy damage and loss to property refereed to in 

-Glauses 10.2.1.2, 10,■2:1.3 .and.iG.2.L4.. If the damage or. loss, is due-, in whole 'or-in .part to the.. 
Contractor’s failure to. take the precautions Required by this Paragraph-10,2,-the Contractor. shall, • 
subject to- any reimbursement to which the Contractor is entitled under the property insurance 
required by the Contract Documents, bear the cost. 


10.2.6 *'*' The Contractor shall designate a responsible member of the,.Contractor's 
organization at the site whose duty shall be the prevention of accidents. This person shall be the 
Contractor’s superintendent unless otherwise designated by the Contrattopin writing' Id the 
Owner and Architect. 

• f . . ■ - - ’ . -•••*?. Jjf'* '• ' *' ,V ^ / ■ *"* - 

; tj X * •. • *■* . .s, ■ " 

10.2.7 The Contractor shall.not load or .pepnit-aay part of the construction pr site-to.be..: 
loaded so as to endanger its safety. 

i.U , t )\f 

10.2.8 The Contractor.shall provide and maintain in good operating condition suitable 
and adequatc\fhc : protectipnxpiiipment aiiid se^yices,-;and-ahaU.CRjnply Withall reasonable'''-. 
recommendations regarding fire protection made by the represenfatiyes..Qf thc-fire insurance’-' "■ 
company carrying insurance on the Work or by the local fire chief or fire marshal. The area 
within the site.limits, shall ]be kept orderly and clean, and dll combustible rubbish shall be 
promptly removed from the site. 

10.2.9 • The Coafcra,ctqrj,shall ; af-,ajl.timpprotect excavations; trenches; 1 buildings and . 

materials, from rain water* ground, water* backup or leakage of sewersy drains,;and other piping, 
and from water of any other, origin and shall remove promptly any accumulation of.water. The 
.Contractor shall provide and operate .all pumps,, piping.and-cthcr equipment necessary.to, this t - ■' 
end. ...- '^•fstfu.v • 

. 10.2.10 The Contractorsh^lIaEmo.ve.-sno.Wvand'iEe which mightmsuk.indUrtrige ordelay. 

10.2.11 • During the prpgress of thp Work andat all times prior to the date of Substantial 

Completion orpccupanpy of the Work by the Owner; whichever is earlier,'die Contractor shall 
provide temporary heat, ventilation, and enclosure, as required by Mass. Gen. Laws- Chapter 149, 
Section 44F(1). The permanent heating andwentilation systems may.be used for these purposes 
when available unless otherwise pxjjyided.m.the Contract Documents^' 

. .. . . .„ ’ , i »■,. .. aiso: t, 

10.3 EMERGENClht" ' ‘ •* ■ 


10.3..I In an emergency affecting safety of persons or. property, the Coiitraetdi-'shdlT set, 

at the Contractqris.discrcti.ohrlP prevent threatened damage* -injury-or ldhsi-Additidnal- - 

compensation pr extension oJ.time ; clflInied'by the. Contractor on account afari emergency shall ' * 
be determined as provided in Paragraph 4.3 and Article 7. 

10.4 VANDALISM - . ' 


10.4.1 The Contractarshallbe responsible for.protecting thework) the Worksite," 

materials, and equipment stored at the site (or incorporated m the work), other property at the 
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site or other property of the Owner, against vandalism by known or unknown persons. In . 
dfecfergmg this obligation the Contactor shall utilize security personnel, measures, procedures, 
and equipuienttor materials necessary to prevent vandalism. 

10 4 2 In- the event of any damage caused by vandalism to the property/materials/ 

equipment/items referenced in the preceding Article 10.4.1, and regardless of whether the 
___dun- care in avoiding same, the Contractor shall be financially 


responsible therefor to whatever extern saiu —-—--v-. B 

available to either the Contractor or Owner. The Contractor’s obligation; hereundershall include 
payment of damages-to whatever extent-insurance coverage is unavailable due to self insurance, 

a deductible, or'a'self-insured retenliop. • ‘ - 

10 4 3 Any monies ovved by the Contractor to the Owneroii accountofdamag^' r ' ^ ■ , 

referenced k the preceding Article 10.4.2 miybe offeetby'the CM*'**** any.penodie ^ v .,. v> 

payments made under the Contract. 

ARTICLE 11 

INSURANCE AHD'-BONDS 
1M CONTRACTOR'S • LIABILITY INSURANCE ' 

The Contractor shall-purchase from and maintain in a company or comp'ani«-'^ 

-. j inriRfltrtinn in wHirfithc Proicct is located and to,\vhfch 


' ", :( ' 

y- : -£'\<v x-. 

' ” v fv 


.2 


.7 v-’j-i, 

■.-t- "-v^sj- . •• v' iS-top 

claims'under workers* or workmen’s cotnjtensa&iVdisahility bene^i^fff' 

other similar cropJoyce-benefit acts which axs applicabletofhe WBik@be^ KT ;^-'''';; 

perfoixaed; * * # w 

claims for damages because-of bodily injury, occupational sickness or- 

disease, or death of the Contractor’s employees; 


claims for damages because of bodily injury, sickness or disease, or death 
of any person other than the Contractor s employees, 

claims for damages insured by usual personal injury liability coverage ‘ 
which are sustained (I) by a person as a result of an offense directly or 1 
indirectly related to employment of such person by the Contractor,- or (2) 
by another person; 
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.5 claims for damages, other than to the. Work itself, because of injury to or 
destruction of tangible property, including loss of use resulting therefrom; 

■ -■* c( 

.6 claims for damages because of bodjly injury, death of a person or. property 
damage arising out of ownership,! maintenance or use of a motor vehicle; 
and' 


.7 


claims.involving contractual liability insurance applicable to the .• 1 • 
Contractor's obligations undey Paragraph 3.: 1B. . 


,11.1.2 ^.T^c^sursnce reguir^d b^ SiibparagraphJ.KU. shaD Include aatpi.ajordivi^iqn^i■ 
of coverage, and sfiali'be on a comprehensive general basis inclndingfremiscs arid .Operations •; 
(including X-C-U), Owner's and Contractor’s Protective, Products and Completed Operations, 
and Owned, Nonowiicd,^and. fjfred Mtttor .Vehicles...;Snch. insurance shall be^wntten fox nofless 
than.any limits of lijtbiiity required by lay/, or those set forth in the Contract 1 ©opumentsy - ■ ; -.n .- 
whichever is greater. ■ 


All insurance shall be written on an occurrence basis, unless the Owner approves in writing 
coverage on a daiins-made basis. Coverages, whether written on an occurrence or claims-made 
basis, shall be maintained without interruption from date of commencement of the Work nriril 
date of final payment and termination of any. coverage required to be maintaincid after final 
payment The Owner shall be added as an Additional Insured on all policies, which shall. 
-constitute primary insurance for the Owner in relation to any similar or concurrent insurance 
independently mkmtajned by the Owner. 


> >*C? - ‘ *■ '' * * ^ 

11.1.3 , • ^Cp^mpates.pfjnsmnceacpcptable-.to.the,Ownershallbc.filed-withtheOwner 

prior, to .comnienccnn'ent oflhe-Wojic. r ; 3heserCei±ifrcates- and; the:insurance ipolicics Xequifed'by ■ ^ 
finVEaragxpph j j jl^gllppifein upraymomthEt coveragqs.afftmiediunder. thrapolicfeswilMbb' if. 
be canceled or.afipjvcdjo expire until atjeast 30. days'-priorwritteniiotice has'bceii-grveii'to'tile 1 • 
Owner. These certificates shall set 'forth evidence of all coverage required by Ihhl :arid 11 -hi.' 
The forin erf certifipatc shall be AIA Document G705. The Contractor shall furnish to the Owner 


copies of any qhc|pra£OTents thatgrc subsequently issued..amending limits of coverage,- If any of 
the foregoing insurancecoyerages are required to remain in force- after final-payment'and are 
reasonably available, an additional certificate evidencing continuation of sfleh.coverage shall be 
submitted with the' final application for p aymen t as required by Subparagraph' 9.10.Z 


11.1.4 , In addition to Statutory Workers’.Compensation Coverage',-the' Contractor shall 
provide Emp foyers Liability Coverage at the following limits of liability: 


Each accident - $500,000; 


Disease.-policy limit $500,000; 
Disease * each employee-$500,000. 
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11.1.S (The liability, insurance coverage purchased by-the"Contrac : tpr in order to comply 

with Section li. 1.1 (.1-.7) above shall contain the following limits of liability: 

. '$3,000,000- .general aggregate; 

' $3,000,000 - products/completed operations aggregate; 


S1,000;000 - personal injury a,nd advertising- 
$'1,000,000 - each occurrence; , . *. 

•'*'^1^00,000 - ! qutQ.'liability including hired aridnpiir owned; 
'$2,000,000 - ' umbreija. 


11.2 

1L2.1 


OWNER’S LIABILITY INSURANCE. , . .... 

■ >• .•' ;' ■ 

iJt The dfeter sbaiPbe responsible'for purchasing and maintaining the Owner’s usual 

liability insurance. Optionally, the Owner may purchase and maintain other insurance for self- 
pro fiction .against claims which may arise fopm Jtntjer .4e Qoirtrac^. ; _|he jEontpapto^ 

shall noiie ffanmee,,. 

unless-... . - Cy' • v , ;7 .J ,/'* 

11 3. 5 PROPERTY’i^0R^eE.BI)lM)EK§RISK t(£^[ .!’‘. 'J t -l'.'.’ 

- 4>' 

11.3.4-v : ■ Unless otherwise provided, the.Owner shall pptpjbtasgjmd majn|ain, ; ka cgm^pny 
~ Hn'hVVRTnPKs mYn&ihri^icliQiL in wKch li^Prdiecf k . 



lpcaieofmupwLy «* ~? w rr.^^rr^CTr.wi^ ■ 

mndifiea&te itofflS¥®'^fWoSiaftIjr*|5K;iSi>twacApjfcjj^|*|^i!ity , 

othetwdSt-i'gfded in beneficiaries of such’ msuriuice, 

vm'td final.payment has been made as provided in Paragraph 9.10 orimtil no person or entity 

• ' ■ ’J 1 i ~ i . ‘ . z ♦. . . if. _ _i..__ A L w .tL;„ D ~ L i i i 



Conlractor; Subchhiimfctofs'Md^ub-imbeontractdfs'm the Wo'rlc 


11.3.1.1 • Property insurance shall be on an all-risk policy form and shall insure against the 

perils of fire and extended coverage and physical loss or (kroage including, without duplication 
of coverage, theft,' vandalising‘nihiicious tmschief collapse, folsc-work, temp6jaf)'.buildipgs and 
debris removal mdltniirigddmhlifibn oteasibned by-eBfbrccment of toy applicabie;ie|al 
requirements,' i®d' 'shall Cover reasonable’ doiripbrtsafiori for Architect’s sempes and expenses . • 
required as a result of such m'su'rcd loss."' Coverage for other perils shall not tkrccpfbed unless 
otherwise provided in the Contact- Documents. The form of policy for this coverage shall ‘ 
provide for coverage irithc everff'of a loss up to the contemplated value of the property following 
completion of all Work required under the Contract. 
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11.3.1.2 If the Owner does not intend to purchase such property insurance-required by the 

Contract and with alt of the. coverages in the amount described above, the Owner shall so inform 
the Contractor in writing prior to commencement of the ^VqrkV The Cdnffactor. may then effect ^ n 
insurance which will protect the interests of the Contractbr,''SuBcohtracibfs'’and Sub- . 

subcontractors in the Work, and by appropriate Change Order the cost thcreofshalf be charged to 
the Owner. If the Contractor is damaged by the failure or neglect of the Owner to purchase or 
maintain insurance as described above, without so notifying the Contractor, jhen the Oymer shall 
bear all reasonable costs properly attributable thereto. 

11.3.1.3 The property insurance maintained faefeuniief By the ’CWndf lids a deductible bf 
SfOOiOOO applicable to each/any claim,thereunder. In the event of anjj property d^qi|gcffimng 
from any occurrence prior to the Architect’s issuance of a final Certificate'for Payment undfir 
Section 9.10,1, including but not limited to property damage arjsing from vgtdalism^oi: casualty 
of any kind, the Contractor shall Be respbiisible for thc cost of si2id prdpeity'damage:' (a) to the 
extent pot indemnified by the Owner’s insurance policy because of said deductible; or (b) to the 
extent not htdemnified by the Owner’s insurance policy for any other mason.' 

j ' ■ i ‘p,*' ’ \ .*• ' ll.’, \ 

11.3.1.4 Property insurance for portions of the Work" stored offsite and in transit shall be 

procured and the cost borne by the Contractor, unless otherwise provided in. the Contract 
Documents. ''' .. . .. /■ 

11.3.2 Boiler and Machinery Insurance. The < 

and machinery inSihrarlcc requited by the Contract DocUineiite ^ 

•cover such insured objects during installation and until firtai acceptance by the Owner; thus 
insurance shall include interests of the p.vmer, ,Contractor, ,Snbcqnnactprs,.jnd Sub- •. . 

•subcontractors in the Work, and the Owner and Contractor shall be named' insureds. 



.dr-1-.- 

v • 

•; .* i*/,*-* 


11.3.3 . Toss of Usd Msfrrphce. ,TJhe jDwiier,.atrihe Q.whcr’s.pptipu, may.pqmhase,an ; d ,• 

maintaitosuch instance ^Wlfi.psuipliie O^hef pgainsl loss' uf use qf thp ,{^ieris.pigp^ty, duel, 
to fire or other hazbrifs, Hpivever caused.'' The Corner warye^aH rights o£ actipp, against the.,. , 

Contractor for loOS'OfOsO bf the Owner’s property', including cqjiseqqpntial fo^esdue to fire.or., u 
other hazards however carried, to Lhe extent'covered and paid py insiriapce under 'tfys . .. .... 

Subparagraph 11.3.3. " . .• . 

11.3.4 If the Contractor, requests „jn writing that 'insuran ce for rirics^th^ .than .those,, . 

described herein or for othef'special hazards be included' ip ^.prpperty .jnsurance policy, the , 
Owner shall,, if possible, include such insurance, and the cost thereof shall be borne by the 
Contractor, . •. • . • • ;< ! 

. . ., • , . .■ . •• 1 r 

11.3.5 If during the Frojcct cqnstructfoji period, the .Owner insures properties, real or ,, 
personal or both', adjoining or adjacent'to. the site by property, msuranpe underponcies separate , 
from those insuring the Project, or ifafter'final payment property msiirancCjis.to be provided' on 
the completed Projedt through a policy or policies other than those insuring thc,P.reject during 
the construction period, the Owner shall waive all rights in accordance with the terms of. - 0 , 
Subparagraph 11,3.7 for damages caused by fire or other penis covered by this separate property 


virt/V-.i - 

1 •: r-o 

V:Vi-to - !vs; "•• 
•V. 


- >* 

* '•* 

\{! >=,,'•• 

-rttift ■ 
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insurance. All separate policies shall provide this waiver of subrogation By endorsement or 
otherwise. 

j 1.3.6 Before an exposure to loss may occur, the O wner shall foe with the Contractor a 

copy of each policy that includes insurance coverages required by this.Par|^ph 113 Each 
pohcy shall contain gll'geherahy Applicable conditions, definitions exc uqio^nd endqrsernpjs 
related to thri : Pfojbct fifch'jjblicy sMU'contain a provision that the puhqy will nqt^e canceled ... 
or allowed tde^'nfe'until'dffehst'30 days’ prior written notice has been given lathe Contractor;,, 


U.3.7 ‘ Waivers of Subrogation. INTENTIONALLY OMITTED- 


ffenj 

.- r ‘ s&t 


- .* <4* ■' 

iUSSt-.J! 



4 ’ * * * • ■ , <* J * 
j l 4 1- The'-Contractor shall'furnish borids'cavering faithful perfoniianeb ,□ f die Contract 

and payment ofobligalions arising thereunder as 'stipulated in bidding requirements qr 
specifically required mthe Contract Documents, on the date of execution of focContracL Said 
bonds shall satisfy the applicable statutory requirement's of the place in which the Work is to be 

performed. 

114 2 Upon the request of any person or entity appearing to be a potential beneficiaiy 6 f 

bonds covering payment of obligations arising under the Contract, the Contractor shall promptly 
fomish a copy of the bonds or shall permit a copy to be made. 
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ARTICLE 12 


12.1 

12.1.1 


UNCOVERING AND CO'RJRjECtiON OFWORK. 
UNCOVERING OF WORX’. 


If a portion o'ftheWoik is covered, contrary p Arc^Iept .sjfiquzsi. Q TfP;, ■. •• 
requirements specifically e!%fsse'd in the Contract Docum^tE, it in by. 

thb ArchitectVfewnco^d fcr^^A^^ofcgry^ipj and be rqglajtd^ . . 

expense withotTf ciiangC iri 'US Contract Time. 



shall ‘be 
Djoc'toneats,-' 

’"Z& a;*'" f! 

to the Owner. If sbN 

j,' 

■ shall pay such costs uujw.»» ■' 

■which event the Owner shall be responsible for payment of such costs. 


12.2 
in 1 


cdSfecnoN'oF.wqidc • 

- _ 1 * • * .■ »’ - , 

^°&£!feSSKj 

- /fA'ici' r>‘f 4 Vrtr-»vm/-nfrc u/Vip.f'tlPT Kf’lfhre. Dr.-EiteT 1 . *♦ . 



■'siiaH.b^brcosts.ofSoneSifi'gsnchrejecte'd wofk^indn^giBddi^oralJMtog^drm^ectiojis.apd 
i Cwnpensationibr tfcc.Architect’s services.nnd expenses .made necessary thereby and^ny cost, . 

• 'loss,! or dama ges to the-Ovvn^reE^lting'ftom.spch^ilurq- v pr,defi:cI.,... .,.,. ;. -i; -> •.•-■ ■; ' 

.. . \ 

, *. . r i _ » . r .**• * > ’ *< •* * * 

12 2 2 If, within one year, after the date of Suhstantial Co.fiipletion of thpAYoric .or > ■ • ..-.• 

designated port ion therec£ pr after me'date for. qo^tnceintmtpfwarrantie? g^ablished. widen 
.Subparagraph 9.9.1, orfyipmMM Gopfract;; «» 

• Documents, any of the Workis fbiind tp'be not Jn accordance with the reguirerpeats of the. .... * 
Contract Documents, the Contractor shah correct it promptly alter receipt of written notice from 
the Owner to do so unless the Owner has previously giv.en the Gpntacjgr^ written .acceptance of 
such condition. This period of one year shaii be extended with respect to portions of Work First 
performed after Substantial Cpjqpletipn .by the .period pf time-between ; Stibstanl^lg)wpkJo:n 
and the actual p^bMp.o^.fpdc. .Ibis obligation .wider % Spbpiragr^Ii. 12,2,2^11 
'survive acceptance, of the'Y^ork under jbe .Contract and termination of the Contract -The Owner 

shall give such notice prbm^tiynft.er discovery ofthe condition. ; ■• •■■■ •’ ' 

12 2 3 The Contractor shall remove from the site portions of the Work which are not in 

accordance with the requirements of the ContractDocmoentsandare neither corrected by the 

Contractor nor accepted by the Owner. • • 
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12-2.4 If the Contractor fails to .correct nonconfpraiing jWoTk within areasonable time; ■' 

the Owner may correct it in' accordance \y.ith .Para graph 2.4, If the Contractor does not proceed 
with c orrcctlcm'pf sjich rioncdnf^rmiiig Work lySjrin a i.easp.qable time fixed by written police 
front the Architect, & OWhermiry repiave it and store the saleable materials .or equipment .at the 
Contractor , s^pe'4e?ff the Contractor 'does nofpiiy costs o£such removal.and storage withni . 
ten days aM''wiffcii'ribtrie; 'the Owner 'hay u^n.ten '«$dltjpnal days’ written notice hell such .... 
* - t_ 3 _saWsrnd shall account for the uroceeds thereof. 



condensation 

proceeds of sale'.- Vii . . .-.ni,--. •• . 

shall be reduiM fey’ thVdefimciiy. If paymeiiS then- or thereafter doe the Contractor are not 
sufficient to cover such amouht, the Contractor shall pay the difference to the Owner. 

12.2,5 

construction^——x—-— — 1 — - - - . . . t . ■'■...•■ • ■ 

caused by the Gdhtrac tor's correction or removal of Work which is dot in accordance with the 

requiremerits of the Contract Documents. 

]' 2_2 6 Nothing contained in this Paragraph 12.2 shall bs^coiislxued to establish a^period 

oflirrutatioitWfti®^^ 

_ ( ofbhii venr as described m Subpar 




-•.ft 

■M 


Tv*£^ .Cr~ 


r: relatbtsbnp'to the rime wit'hin which the obligation to comply with the Contract Ducirmbrits-may 
bc'sdu|hi trf.be enforced, nor to the timewithin which proceedings may.te ooanmawed to, 
establish, the Contractor's liability with respect to the Contractors obligations other than 
sV specifically to' correct the Work. . . ,, . 


'12.3 


ACCEPTANCE OF NONebl^ORKfTNG WORK 


j 23 i if the Owner prefers to accept Work which is not in accordance with the 

requirements'-of thh'-Gbiitikcf BBttltoeiits; thc Owitrrmay Bo so histead ofrequiring its removal 
and coircctioik'in'Whioh'case tKb;Bt>iihact Stint ^illhe toduced as appropriate and equitable. 
Such adjustment shalbbe ’effected whether or hot ritiai paymenthW .b'eeh made. 

ARTICLE 13 


MISCELLANEOUS PROVISIONS 
13.1 • GOVERNING LAW 

13 11 The Contract-shall be gdve'nied'by the law of the place where the Project is 

located. 
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13.2 


SUCCESSORS AND ASSIGNS 


13.2.1 The Owner and Contractor respectively bibd.tbehiselyes, $ieir .partners, 

successors, assigns and legal representatives to {heomW^aHy h&fo'OTSlb..’pja^e'rsysuceessprs', 
assigns and legal representatives of such otherjSafiy in! reject to covei^ts^agreebiEptS and' , . 
obligations cbntaiiied in the Contract Documents. lixc.ept as jjereinaher provided, neither.party, 
to the Contract'shall assign the Contract or sublet it' as a whole without the yy^ttep. cqnsept.oi' the 
other, nor shall the Confra'ctor assign any moneys'due dr to Ebcotne due to* hum hereunder,' '' 

...Nil * . ^1. E ' *' ■ ►Jv'L. ‘T'tJA '..1-1 '.’J'l ZX. 11 ’ . ' 



person acquiring the Owner s-interest niThei Project, and uk Contractor agrees to. execute-all,,, 
consents, certificates, too other documents required;.by kuch lender pr othcr perspn-.m.connection 
with such assignment ’. \ ..... 

13.2.2 Ifthe Owner conveys its interest in the. Project .to a tliird. party, any. rights .which 

the Owner may have against the Contractor smll.aHtpjijatjcap^-y. _ 

transfer to birch third party. ■■ 


13.3 


WRITTEN NOTICE 


13.3.1 Written notice shall be deemed .to Have' been duly sqryed,if delivered impersort to 

the individual or a member of the firm or entity or to an q^Hcer.pfthc dp jpoyafiopifg^whijihs,^;. 
was intended, or if delivered at or sent by registered, or.certified, mail.to 1^eJasf; ; bi|sinesS address... 
known to the party gyving notice. _ . ..J... ' ..... 


13.4 RIGHTS 'ANEfiJEMEDlES 



> , ’ ,, . 

13.4.1 • Duties and,obligations imposed by..the-Contract Documents and rights'and 

remedies ayailablc-thertundcr shall be in addition to andpot.a Ippitatjon of duties; obligations,- 
rights and remedies otherwise imposed or available by law. 


13.4.2 No action or feihirc to act by.the 6>wner, :i Architect. or .Cpjjt^ctpr;sha.li-.epiisti.tute; a 

waiver of a right'or duty afforded than'under thg.Cuptracj; nor shall sucjfj.actiqji or feihyetp act;;.-, 
•constitute approval of dr acquiescence in a breachtlicrcuii^e/;. except as. may bp .specifically^ , |V .f-> 
agreed in writing. 


13.5 TESTS AND INSPECTIONS 

13.5.1 -Tests, inspections and approvals of portions of the Work required by the Contract 

' Documents or by laws, ordinances, rules, regulations or orders of public aathqrifies-havjng ‘ 

jurisdiction shall be made at an appropriate time. Unless otherwise provided, the Contractor 
shall make arrangements for such tests, inspections and approvals, with an.independent testing 
laboratory or entity acceptable to the Owner, or with the appropriate public authority, and shall 
bear all related costs of tests, inspections and approvals. The Contractor shall give the Architect 
timely notice of when and where tests and inspections are to be made so the Architect may 


Consolidated General Conditions - rage 50 
(Rev. 12/8/04) 








observe such procedures. The OWricr shall .bear costs of tests, inspections, or. approvals which do . 
not become requirements until after bids are received or negotiations concluded. 

53 5 2 I f the Architect, Owner or public authorities having jurisdiction {iet.crrnme th^t 

portions of the Work require additional testing, inspection or approval not included under 
Subparagraph 13.5.1, the Architect will, upon written anthonzafton from the Owner .xpstruct.the 
. Contractor to - make' aiiaii gcSifeiits te^nofpgydlbyane^r 

acceptable sh^ give. timely notfe to thtAxph^t afyfh^ . . 

where tests 'M the Architect may observe such/procedurcs. The. 

Owner shall bear such costs except as provided in Subparagraph 13.5.3. 

13 5 -3 Ifsuchfroceatffes ffiTfestihg,'bisection or approval under Su%'?ragrpphs 13.5.1 

ahd 13 5 2 reveal failure of the portions of the Work to comply withiequireiiienfe established by 
the Contract Documents, the Cpntrpjnr shall W *11 posts made pcces^ry_hy.snpb |Uure 
including. tfio?e%Frdp^hedVrt>ce8urerafid cSihjpehsarioh For the Architect $ services and 

expenses. 





permits fbr 

which, nay be otcdupitocy of premises tythtfDwner.' 

Receipt of such permits or certificates by the Architect shall be a condition precedent to 
Substantial Completion of the Work. 

13-5.5 ... ..... 

' promptly to avoidtjfifea^^hls'driay &tHe'Wbr 

* 3 3.S’ 1 -' -Ei^TAT^GHBFtl ABILITY * ' L. 

13.S. 1 The Owner shall be liable only to the extent of its interest m the Pritjec^a fio 

officer, director, partner, agent or employee of the Owner (or any Partner of a partner or^)j ( 

agent or employee of a partner) shall ever be personafiy of mdmdually liable with respect to this 
Contractor the Work- Each Subcontract shall include the foregoing limitation, which shall be , 
effective if the Owner ever' succeeds- to the ■Contractor s rights and obligations Under'a 
Subcontract • 

13.7 * ' The Contractor shall comply With any decisions of the Arlingtdh'Redeyelopntent ' 

Board applicable to the Project, and with any other'Laws, By-Laws, Rules, and Regulations 6r 
Ordinances within the Town of Arlington. 
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ARTICLE 34 


14.1 


14.1.1 


"TERMINATION Ofl. SUSPENSION 
OF THE CONTRACT ' 

TERMiNAtiON bV The contractor '* 

e,,-..,. . • ■ .• t 


^Tfje'Cpnliictor rnzy terminate the Contract iTthc.'W'QiL.i's stp’pj^fl..fpr aperiod of 

tC. . t > iv-... n -ill.ii f-r'jf.'r.r- r\i 



the Contractor/for' ahyor the' fdllowmg.'feasoiis:^ j 


1. , issuance-,of an order of a court, or other publjc authority having... .;: 

...... junsa;qfMn;ox . , .............. 

V' '?■» • 7' 4 "*' ** „ * _ « , * ' . ” 

,* .sVV**^ » '*■ '+■*'* .‘vj: ■‘'•VCliiv . 1 . '• 

.2 an act of Vo^eriirticnt/such as. declaration of .national .emergency,. iri'akin g ; , 
■ ■ ’• *• " . • • V 

matm al una vailab le, 


14,1.2 ..JTojie of the above.reasons exists, the Contractpr.rp.ay, yippn.seye.n additional 

days’ writtert.nptlt^.tSjdre jClwiier.arjE Architect,-terming, the Cqjitract and Acovcr from.the. 
Owner payment ft>r'^prIc|X.e’cute4 and/or proyen. lass -^ith .respect. Jo materials, equipment,' 
tools, and cohsriuchdhhqulpment ancl niachuiery. incliiding jpasonable.oycrhead, prafifand • 
damages. .... . • 


14.1.3 If the Work is stopped for a period of 60 days through no act or fault of the 

, Contractor.oraL .SpbcDutractpr or. thcir-.aeents ,or employes- or, any otta/papons performing- ' 
portions of the %oxk under contract wxth'the .Contractor because, tip. Chyner has. persistent ly ■ 
{ailed to.fiilfill-the Owner’s obligations under the Contract-Do cements-with respect to: matters 
important to the progress of the Work, the Contractor may, upon seven additional-days’- written 
notice to the Owner and the Architect, terminate the Contract and recover from the Owner as 
provided in Subparagraph.JALA ■ • ■ v >' ,' •" •' 


14.2 , if pRMI/fATIQif■ BY THE OWNER . • • . .. ‘ !, . 

14.2. 1 If the Contactor is adjudged a bankrupt, or iftfre Contractor. makes'a.general , -t' 

assignment for the benefit of the Contractor’s creditors, or if a receiver is appointed on account 
o f the Contractor’s insolvency, or if the Contractor persistently or repeatedly refuses- or fails,- 
except in cascs. fqj' which cxtensipnof tipie is provided, to supply enpuglrpypperly-skilled . .“ 
workmen br-proper riiaterials, orjfthe Contractor fails to make prompt, paynpent. to. * 
Subcontractors for materials' or labor, ox persistently disregards laws, ordinances, rules, 
regulations or orders of any public authority having jurisdiction, or otherwise isguiltyofa 
significant violation of any provision of the Contract, including the failure to perform the "Work 
in Accordance With the Contract, then the Contractor shall be in default, and the Owner may, 
without prejudice to any other right or remedy, and upon seven days’ written notice to the 
Contractor, take possession of all materials, tools, appliances, equipment, construction 
equipment and machinery and vehicles, offices and other facilities on the Project site, and all 


Consolidated General Conditions - Page 52 

(Rev. 12/8/04) 





materials intended for the Work, wherever stored, and may terminate the employment of the 
Contractor, accept assignment of any or ail Subcontracts pursuant to Paragraph 5.4) and finish . 
the Work-by whatever method the Owner may deem expedient. The Owner shall be entitled to 
collect from the Contractor all direct, indirect, liquidated, and consequential damages suffered by 
the Owner on account of the Contractor’s default, including without limitation additional 
services and expenses of the Architect made necessary thereby. The Owner shall be entitled to 
hold all amounts due the Contractor at the date of termination until all of the Owner s damages 
have been established, and to apply such amounts to such damages. 

14 2 2 When the Owner terminates the Contract for one of the reasons stated in 

Subparagraph 14.2,1, the Contractor shall not be entitled to receive iurther payment Until the 
Work is finished. Any payment to the Contractor in quantum, meruit shall be capped at the 
amount due under Hus Contract, including any adjustments, regardless of whether said _. 

termination by the Owner is deemed rightful or ^wrongful. 

24 2 3 If the unpaid balance of the Contract Sum exceeds costs of finishing the Work, 

including compensation ftr the Architect’s services and expenses made necessary thereby, .such 
excess shall be paid to the Contractor. If such costs exceed the unpaid balance, the Contractor 
shall pay the difference to the Owner. The amount to be paid to the Contractor or Owner, as the 
case maybe, shall be certified by the Architect, upon application, and this obligation for payment 
shall survive termination of the Contract. 


21545&U • 
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SUPPLEMENTAL STATUTORY CONDITIONS 


ARTICLE I - WAGES AND EMPLOYMENT PRACTICES 


1.1 


I.W 


1.12 


' Preference To Veterans and Citizens In public Work; of Wages. (Statutory 
rbferfcnne: Mass. Gen, Laws Chapter'149, Section 26)'Th?s Panigpigb appiics'io 
every contract Dr subcontract for the construction of pbblic works by the 
Commonwealth or by a county, town or district, nr by persons contracting or. 
subcontracting for such Works. . , ■ , . 

’ '"tiitbe epploymeht ofmechawes and apprentices, teamsters, c^uffajp; and 
pfeterw^e sHfl’ first bp given to tjtizci^ 

' " baySixIcEfesidents offae (^p^phwealtii.for at Je^pa'iponth? ; . _ 

’■ a iLriaLU/.Vit iv/Kri nrp x/p-.ftLsVic 'ns! Hpfmed In (Wn 



mtnpYi^Mic^jceijf tii^'towii oriowris v^iei^saia ' 

$&5j&ed/ fartKfeyfKiil where the'same public wbflc fsTp'lTe'coffsMicJp^“t or' 

'rnbfe'towns, the' wages paid' to laborers Shall hot h;eI ks than.mdsppaStcY.,,.. 
lathers'in Qjfe . 

fnl tbi- f that i£ -in ihy of the toWhs Whrifrithd wbfks’are' to i^-cohstr^thd, .apyage 
ratefar Wage rates have becii'Establish'ed'in certr^tfadesarid oi^pafiojos'by 
cdltebtive agreement sbr ufiderstariSings in the private consfrdctiop rndustry 
between organized labof and employers, 1 the rath or rates to be paid on said works 
shall not be less than the rates so established; provided, farther, .that uj towns 
where no such rate or rates have been so-established, the" wages paid to"mechanics 
and apprentices, teamsters, ch'auSeurs and’ laborers on public works,’ shall hqt'be 
less than the wages paid to the employee's in the same trades arid occupations by 
private employers' Engaged in the construction industry. This section shall also 
apply to regular employees of the Commonwealth or of a county, town or district, 
when such employees are employed in the construction, addition to or alteration 
of public buildings' for which special appropriations of more than one thousand 
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dollars arc provided. Payments by employers to health and welfare plans, pension 
plans and supplementary unemployment benefit plans under collective bargaining 
agreements or understandings between organized labor and employers shall be 
included for the purpose of establishing minimum wage rates as herein provided. 

foist of Jobs; Classifications; Determination ofRate of Wages; Schedule. 
(Statutory reference; Mass. Gen. Laws Chapter 149, Section 27) This I’^ragraph 
applies fo evcW contract or subcontract for the construction of public wbrjes by 
the Commonwealth, or by a county, town or district . 

The Coiimiissionef of Labor and Industries shall prepare, fqr thepp'o.fsuc^ . s 
public officials or public bodies whose duty it shall be to cause public, works to be 
constructed, .a list of the several jobs usually performed on ya^'ous types pf^ublic 
woitsupraWhich mechanics ahd appi'entieeS,;ff*n?ters, 'chaufcirrs.ati^abpjers 
are cmployed. The. Cbmxnissio'na- shall classify said fo' ira.y;r^y|e. such 

c3a§sif5cafio^ ffo’£a|itpe : to time, as he may deemadyisabjg. Pi)p.r,,t^, a 

tionl|rdct".^fflfo ciihsulicffiih of puSirc’worTtrs, said public p^biai Ofo^phlipjbpJ’y 

V'f'lVi S&t-Urii'*1 * 1 .»VC'.JrfoafoirtT.j.r „ lict nf flip- ihfw i-mnrt which mechanics and. 



request t$d .Commissioner to ddOTniiiethemfogf wages.to .bp paid on each job. 
Said rates’shall apply to ail,persons engaged in transporting gravpi pr fill to tii£ 
site of-'said public works 'or removing gravel or fill from speh site, regardless, of 
whether such pcrspnS are epiployed by a contractor or subcontractor pr.are 
indcpehcieM contractors or qv/ncr-operatprs. The CommissinneTj .subject;, to the 
provision of paragraph 1.1 of these'Supplementary Statatoiy'.Cqpditjqns, shall, 
proceed forthwith to determine the same; and shall furnish said official, or public 
body- yyitb * schedule of such rate qr rates of wages-as, soon as„ said determination 
ihai'l hhVe been made. Inadveitising.qr calling.for bids..for. gghj works,.the. . 

awkrdiirg. official or puMc bqdy. shallfocoiporafc said schedule, in the , . 

advertisement or callfoV bids.by an appropriate reference, thereto, and shall . 
firroish a copy, of said schedule without cost, to any p^son requesting ihe same. 
Said schedule s' faji fie made’a part of the contract for said.works.and ph^l 
cozitiniicio tiie.'mirumum'rate or rates of wages, for, said empipyecs durag.thojffip 
of tire contract. Any person engaged in the construction pfsgid works, shall, caps.e 
‘ » legible cp jy of said schedule to be kept posted in, a conspipupus place,at thesite 
of said works during tfie life, qfthe' contract, Theafqresaidrgte? pfwages 
scH.l 3 rile‘bf wage rates shall include payment by employers to health and welfare 
plans, pension plans’, and supplementary unenqpjoyment benefit plans,.and such.. 
payments shall l?e considered ’as paymentsfo. persons under this section . 
performing work as herein provided. .Any employer .engaged, in the consffiuctjQn 
of such works who does hot make payments to a health and welfare plan, a ... .. 
pension plan and’ a supplementary unemployment benefit plan, where, such . ... ■ 
payments are included in said rates of wages, shall pay the amount of said =,?• 

payments directly to each employee engaged, in said construction. Note:- The . ... 
awarding authority does not guarantee the accuracy of any schedule of wage rates 
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1.3 


W' 

i, 


‘ ffiriiishdd to the Contractor hereunder, arid the Cbntfactor shall be responsible for 
ascertaining the prevailing wages in the area where the work will be performed. 

■‘Employment 'Records To Be'|Cepr By Conlrantor, Subcontractor; Statement of 
Compliance," (Statutefy reference; Mask' Gen, Laws Chapter 1.49, Section 27B) 
This Paragraph applies to every contract 'or subcontract for the construction of 
public works by the Commonwealth, or by a county, "town or district. 

Every Contractor, Subcbhtfactohoir public" body engaged "in said .public, works to 
which : P’a'ragfaph 1.2 ofthese SupplerfienLary'Stat'iitofy Conditions applies shall . 
keep abue aid accurate redor'd ctf alElriecliafiics and apprenrie’es, Jeamriers, 
chatriTeurk arid laborers employed thdVh’dn; 'slrawmg'thc name, address and 
■ bedupatibrfal classification Of Each Such.' tonplpy eebii.said works, "and the hours - 
wofkM'hy; : 'an&;the Wag^,pp3."tq, 'fekbh'such'eiupioyeei'and shalj furnjsh topfae 

■'fc/MTOfflsRiiSner'hfTISbhr artH.'frtHii’stri'os- hfeiri" ms'riftjlftei’ nVrirViin-f eoirt 



-v)y- E L i 

■:tw|mee^ 


Each such ContractbfhStthcbnSadhor or public" body ’shall "preserve its payroll 
records for a period of three years from the date -of completion; of the contract 

• O' 

'Eaph=svibh’Ctohtfactbr;'SubcoEifcactor or public body shall furhish'fo the 
Commissioner of Labor and Industries within fifteen days after completion of its 
portion of the work a statement, executed by the Contractor, Subcontractor, or 
■pStfhlidjxjtiy or byahy'aUtbDrized'ri'fBcer'areir^ipyee of toe Contractor," 
Subcphtractbr or public body, who ; Supervi se s" tils' pa ymeni of wages" in the 
inform; . 


STATEMENt.GFiCpMPLiANCE 


.2004 


I,. 


• w 


(Nanre'Mslgtfatbry party) (Title) . ■ do hereby stale-: 

. .That Lpay or supervise the payment of toe persons employed b'y (Cdntractor, Subcontractor or 
public body)____on the._and that all mechanics (buildingor project) 


and apprentices, fcpmsters, chauffeurs and laborers employed on said project have been paid in 
accordance-with'Stages determined under the provisions of sections twenty-six and twenty-seven 
of chapter one hundred add forty-nine of the General Laws. 


Signature 


Title 
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1.4 


1.5 


l.S 


1.7 


The above mentioned copies of payroll records and statements of compliance 
shall be available for inspection by .any interested party filing a wntten.requesL to 
the Commissioner for such inspection. . ■>*' 

Wages Paid to Operators of Trucks and Other Equipment. (Statutoiy-referefcice: 
Mass'. Gem La^s Chapter 149; Section 27F) This Paragraph^appiies tq every 
contract forks'cohs'lructipnpf.publi.c worksbythc Commonwealth, oi;bya- 
county, citytow'n or district. . . • 

Prescribed, mips of wgges, as 

CoimM^Wtd 'f 

„ classlficataanofitobs,- and .the rat 



wages ro oe paw iw /’■•rra -r arp-sf/vv^ vu. , 

* 4 ' ‘ ’ * ( •; J /•■ 

R^ervVPoiice 6 S 6 ers'(S;fa&tofyreJrc|lcb:'hf^s- Geip Laws. - Chapters. 

Seciioit 217B) Ulus Paragraph 1.5 applies to every contract for the construction, 
alteration, maintenance, repair or demolition of, or addition to, any public works 
far the Commonwealth or any political subdivision thereof. . . ■■■> ■'. 

•j.i • .. . • * .;•> $*'?' 

The Contractor shall pay to any reserve police officer employed by him in any _ 
city or town the prevailing, rate ,of wagc,paid to rc g ular..pQncer>fficers,in 'su 0 :h; ; bity 

. . v . . v- 

ortown. • ■ • • . _ 

Hfeht-ttotfl-JDay. etc. .Thls.^rqgraphJ 4 «2fi)*?P on ^- f^'H 5 

• subject to thc provisions qf'Mass..Gcn, Lasys.Chapter 149, SectioningO and$4, 

No laborer, worker, mechanic-, foreman or inspector working within this _ _ .. . 

Commonwealth in the employ of the Contractor, Subcontractor.or o&cr'pefson '.v - - 

doing or contracting to do the whole or part of the work contemplated by the 
contract, shall be required or permitted to workmore than eight toursfi^^^y 
day or mort than fortnight hours ini any one week. Dr-more than six days m apy ^ ^ 

one week, except in cases.af emergency, i ■’ .!■ a'.-sv^- ' 

Lodging* etc. (Statutory reference; Mass. pen. Laws Chapter 149, Section 

This Paragraph applies texevery contract with the Commonwealth, a coimt^mtp'^^*' ^' 

’ or towh, or w4th a department, board, commission, or officer acting therefor^for'.- - k 

the doing of public work. 

Every employee under this contract shall lodge, board and trade where and with ■ ' ■ ' 

whom he elects, and neither the Contractor nor his agents or employees shall, 
cither directly or indirectly, require as a condition of the employment of any 
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1.8 


1.9 


person that the employee .shall lodge, board or trade at a particular p lace or with a 
particular person. 

Access to Contractor's Recbrds (Executive Order No. 195) This paragraph 
applies to every contract for the purchase of services or material by any agency, 
burtrau,board, commission, institution, or department of the' Commonwealth. 

•• The; Governor or his designee, the secretary- of administration and finance, and the 
stateirtitfitororhis desig'riee shall have the right'at reasonable times'andupdn 
reasonable notice to examine the books, records, arid other compilationsof data of 
the Contractor which pertain to the peifbmiarice' and requirements of this contract. 

i'* , ‘ 

-^prkefs Compensation Insurance (Statutory refctericc: bias's. Getil Laws 
;,.dlia|tfer ; l49, Sectiori'34A) This-Paragraph 1.9 appfiesto bveiy contract for the , 
’■comrtiudtion; alteration, ireaihtSiAflcc ; -repair'riridehlblltian offor addition to', any 
public building or other public works for the Commonwealth or any political 
:0 spbSras'iari thereof. . ’’ . 

.• . “ ... . ■ 
T|ie;:Cpntractor shall, before .edranieric trig performance of the contract, provide by 

iusiirajoc''e.ifor the payment of compensati'cii and thei'fiumishuig of other benefits 
unden|vi.il5gr.Geiu Laws Chapter; 1-52 to'allpersonYto be ci^il&ydS'finder'thd, 

,ebTiirabtjvand.(he Contractor sha.]l 'coritmue such^Shsfifand&in full fojrcd ahd’effect 
ofthe i EOiitracth'<S'iij^ *' 

^;p3ust; : be■.furnished at-the-tiiiie ofe'kecutid'n of thisFnntfact Failure 
tx^^^yJppndrortinrie.in'fcrce-STich irfsfirahce ris hferehaiti shall A deemed a 
• .-um^0|ralbreach pf-the contract and'shah;o'pirtat.e;as;-^'iimS , eHiite tesminiSon' 



proposing cancellation to the other .party and to the'awarding authority at least 
fifteen days'prior to the intended.effective date thereof, which date shall be 
exB^ssed;io.fiilI notice. -. >T1 ' ■' 


ARTICLE 2 • 


, 'ii»r 


'.EMPLOYMENT OPPORTUNITY AND AFFIRMATIVE ACTION 


rt .rtvtd-'.v. ' • 

(Statutbryfrefocnce;;MagL.Ge)r. Laws Chapter 151B; Executive Orders No. 74, No. 116 and No. 
246), The provisions of this Article 2- are intended to comply with the Commonwealth’s 
Supplemental Equal Employment Opportunity Anti-Discrimination and Affirmative Action 
Pro grain, referred, to-in-Executive Order No, 136 and administered by the Massachusetts 
CommissionAgairtsf-piscrimmation. If no specific percentage has been inserted in 
Subparagraph..2-,A3 below, the applicable minimum percentage provided for in such 
Supplemental Program shall be deemed to have been so inserted. 

2.3 iiefinitions . For purposes of this Contract; “minority” refers to' Asian-Americans, 

Blacks, Spanish-Sumamed Americans, North'American Indians, and Cape 
Verdeans. “Commission” refers to the Massachusetts Commission Against 
Dis'crimination- 
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2 - 2 . 


2.2.1 


2.2.2 


2.23 


2.2.4 


Mnn-Dwm'minafinTi and Affrrmatiye .Art^^^ During the . - - 

prafoniaiicc of this Contract, the Contractor and all of his Subcontractors. ■ 
(hereinafter "Contractor"), for himself, his assignees and successors m interest, 
agree to comply ■with Subparagraphs 2.2T through 2;2.11. 

In dtormcclion with,the performance pf Work- W der.fliis.Contract,- the Contractor 
shaiinoi discriminate against any employee or applicant for employment because 



demotion,' or transferees .rcrauitiqent layoff termination, 

' rates ofpay or other forms of comp ensatio^xond if ions pr.pnvilegesmf 
- ^ioynL; ar£ retortion for apprenticeship. The Contractor shall post hemaftcr. 
ia conspicuous places, available fo^ m )oy^m& dpP^nts^T ehplo jhnent^ 

—& ™Trtorl Wv the. Commission setting forth the'pitfxisioiisiofthe Fair 



In connection with the performance of Work under this Contract, the-Gkmtrhctar 
shall undertake in good faith affirmative action measures designed to eliminate 
any dtocriminatoiy.bairiera.ifl the termsand conditions ofemptoyihenton the 
gremnds of race, color, religious creed, national origin, age or sfcx, and to ••• 
dinSdnati; and runjedy-any effects of such discrimination in.thp'T^'Snchr.-. 
affirmatiVc' action s-hail entail positive and aggressive measures to ensufl; equal 
-£$&&&& ortljmsfer.-ireen^totf, 

. .. 3.^,«f„ r . m ^»r,c=rtnti£nridnrt=.seryieedr<-aDDre'xitlceshm-- 



■.f nutimg .pTograms., -— 

^v'vguKrsnt^qqpifll ei^lpyment^ppoituiuty , ibr£all'pers'Drts/Tt:|ardld5S''ofi J a'cef‘ : color,. 

■:»rrjfgjous.'creed, tft$)opai .origm^o'QTJie^^^ • 

, ensure to',the. fhifest'extentpossibleian'adequafcJsupply ofskiUe'i tradesmen tor . 
this and future Commonwealth public- construction projects. 

As part of his obligation of remedial action under the foregbm^Suhpara^'ph 1 
2.2-2, the Contractor shall maintain on this project a not less than ten percent^ 
(10%) ratio of minority- employee-man hours to' total mah-hburs id each job 
category including but not limited to bricklayers, carpenters, cement masons^ ^ 
e^qtrjciaus, ironworkers, •Operating .engineers, and those “classes of work ■’«' - ^ _ 

enumerated in Mass, G.en. Laws Chapter 149-,-Sefction 44f. . .. • .. 

In the hiring-pf minority joumeyroem apprentices, trainees and advanced MnfcesV-'- 
the Contractor shall'rely on referrals from a niulthemployef affirmative! action;-<«.— 
program approved by the Commission,- traditional raferral-me't^ 
construction industry, and referrals-from agencies-, notroore' than three in number- 
at any one time, designated by the Liaison Committee (described in Subparagraph 
2.2.5 below) or the Commission. • ' 
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At the discretion of the Commission there may be established for the life of this 
Contract a body to be known- as the Liaison Committee, The Liaison Committee 
shall be composed of one representative each from the agency or agencies 
administering this project, hereinafter ca lied the administering agency, the 
Eoinihiskion anid such'other representatives as may be designated by the 
Commission in conjunction with, the administering agency. 

The Contractor (or his agent, if any, designated by him as the on-site equal 
eingioyraieut opportunity officer)' shall recognize the Liaison. Committee ap an 
(Lffitnihlive action bo'dy, -and shall establish a continuing working relationship. 
WiffftbteUaison Committee, pbnsultuig with the Liaison Committee on all matters 
■ related, tb.mirioriiy recruitment, referral, employment and training. — 

Tlltf Contractor shaft prepare'projected manning tables on a.quarterly.basis-. These 
-^tiSi'-hd^hmkeh dowhinto projection's, by wfeekjpfworkers rcquired'iri.each trade, 
be 'furnished dito-week-in advance of the cojnfriencfement of the 
period coveted, and also when updated, to the Commission and Liaison 
Committee. 

’ • ./ *■ 
Rjxbi-djfbf employment' refeiralhrders; prepared by the Contractor, shall be made 

aVhiihbldto the Qnrimissioti and to tfie Liaison Committee on request. 

The Contractor shall prepare weekly reports k a term approved by the 
Gcjiutnission of hours Worked iii each trade by each employee, identified as.a. 
minority at nomminority. Copies' of these shall Be provided at the end of each 
wedk to the Commission and to the Liaison Committee, . . 

Ifthe,vGontractor shall Use any Subcontractor on any work performed uniter'this'. 
-eGpfitraeti he’-shall takd affirmative action to negotiate with guahfied minority', " ] 
■Subcontractors. This-affirmative action shall cover both pre-bid and post-bid 
periods. It shall-include notification [o the Office of Minority Business 
Ai;#taftce-(within the-Executive'Office of Co mmunities and Development) or. its 
designee--while bids are hi preparation, of all products, work or services'for which 
the' Contractor intends to negotiate bids. . . .. 

In the employment of journeymen’ apprentices, trainees and advanced trainees, 
the Contractor shall give preference, first, to citizens of the Commonwealth who' 
have served in the armed forces of the United States in time of war and have been 
honorably discharged therefrom or released from actiye duty therein, and who are 
qualified to the perform the work to which the employmentrelates, and, secondly, 
to citizens of the Commonwealth generally, and, if such cannot be obtained in 
sufficient numbers, then to citizens of the United States. 

A designee of the Commission and a designee of the Liaison Committee shall 
each have right of access to the construction site. 
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The Contractor shall maintain as a goal on this project a not less than five percent 
ratio of women work force to total project .hours in both the .general contract- and 
each individual filed sub-bid'contract. •’ 


A Labor Scheduling Table will be Used as a tool for achieving a range of women 
work: force participation for the entire project in both the general cqntracfagid 
each individual filed sub-bid contract Said Labor Scheduling Table shali.be in a 
form acceptable to the Town. 


* . • • ■ r , ». 

Before starting work, the Contractors jineluffes the General Con.lractpr. farr^elf 
ariH its Subcontractors, as wellas alljifod sub-hid Cjoniractore}. 
for afhicVe'fneht of the e^udbpppitt^y'gq^s,ojfee.j^ntract All Contractors 
‘ will bb required to-make 3 good faith effort tq.aclueye.tfiese gpals. The.plan-.wil! 
indicate if the Contractors expect trJ achfeve the requirements duringtbS first 
quarter. If there arc reasons why the. Contractors do pot expect to. achieve the' 
^fe'qufieihents during the first quiiftcj ycitr of tbc,cpntract cons,^uctiojf phase,^then 
mie Contractors'shatl provide apl^^jeuipted-.tjj'.adctess,-to tfie extent ihpsdiiably 
possible, these obstacles to a good faith effort to achieve such goals. • 


Not more than ten days following the end of each work quarter, the Contractors 
will report on the, achievement of the goals, detailing the good faith efforts-that 
' have been made arid will continue to. be made and any other appropriate efforts 
not yet undertaken. 


. AH reports will be signed, by an. officer. o,r principal..of the. company who has-the 
- rauthbpity to, contractually ohligate.,the company. 

. -The Contractor shall comply with the provisions of Executive Order No, 74, as 
.’amended by-Executivc Order No..,166,- dated May I, 1975yand.ofMass. Gem ’ 
Laws Chapter 153 B, both of which arc herein incorporated by reference and.-rrsade 
a part of this Contract 

The Contractor, in the performance of all Work, sod prior to completion c f tile' 
Work, xvill not discriminate on grounds of race, color, religious, creed,- national'.- ■ 
origin, age or sex in employment practices, in the .selection or xetentionof- ’ •% 
Subcontractors, or inthe procurement of materials and rentals of equipment ’ 

• . i' 

In all sqlicitatfons.eiihcr by competitive bidding or negotiation.made by the . -.* 
Contractor either for work to be perfojn.ied under a subcontract or for the' •- • *. 
procurement of materials or equipment, each potential Subcontractor or supplier 
shall be notified in writing by the, Contractor of the Contractor’s ohljgations'uhdtr 
this Contract relative to non-discrimination and affirmative action.- '. .: 

' 

The Contractor hereby certifies that he shall comply with the minority manpower 
ratio and specific action steps contained herein. The Contractor shall be required 
to obtain from each of its Subcontractors and submit to the administering agency 
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prior rb the performance of any work under the Contract a certification by said 
Subcontractor, regardless of tier, that it will comply with the minority manpower 
ration and specific affirmative action steps contained herein.. Such certification 
shaft be provided on forms furnished by the administering agency or, in the 
absence thereof on forms prescribed by the Commission, 

2.7 " The Contractor’s certification form must be signed by all successful low bidders) 

prior"to award by the administering agency. 

2.8 ■ Compliance Information, Reports and Sanctions.. 


2.8.1 



2.8.2 

, T , 



The Contractor wilfprovlde all information and reports retimed.by the' 
admiMstermg agency or the CdiWiisslonon instru Ction'sis sued by either of them 
■and wifi permit access to its facilities and books, records, accobritS and other 

• sources of information which may be. determined-by the-Commission to-'a fifed: the 
JR , , -mi- ' 



. requirements i" Where information"required is hi thS'exyirt’ryFpbs^lljp^f. 



set 


forth Whrt'efrorts he has made fo'ofrtamthc' mfofmitioh. 

Atfii:. 


•• • 

Whenever the administering agency, the Commission or the Liaison Committee 
believes the Contractor or any Subcontractor may not be operating hr compliance 
" •i.'tyith.'^tetenns'' of this Fafagraph2.8, the Camjnfo'sion'difeeth^ ' 

..-rti^ighated agent, shall cbnduct anappropriatc*ipiVcsf^ation,"ani^fnayt£^^^vgth 
the ? -p^fies > 'tb"'dbtennmeif such Confir^tbr ii'opernt^"iii''com|jl^lic^^^ffi:’;’ 

• i ■./.terms :6f this-'Paragraph 2,8.' If the Commission oV Ss'ageht fiSdkth^Cp^^ctcIf 
of any Subcontractor not in compliance, it shall make a preliininlhy fejlort. on" 


noncompliance, and notify such .Contractor in writing of such, steps aswiLLin the' 
judgment of the Commission or its agent bring such 'Co'hfmctOfiiitp c6jr|iliance. 
Ihithpeveut fhat'such Contractor fails.or refuses to Tally perform' 

Commission, shall make a final report of hon-cornplianoe;an{i'fecorhm%tiftd;t}ife’ 
administering agency the imposition of one or more of the sanctions li$Sjftfct<y§r, 
If, however, the Commission believes the Goutractorqr any Subcontractor has ... 
taken or is taking'every possible measure to achieve cdropliaiice, itsMlftfot niake 
a final,report of non-compliance. Within fourteen days of the receipt’'ofthfe - ‘ 
recommendations-of the Commission, the administering agency shall rficfye to 1 
impose one or more of the following sanctions, as it may deejh appropriafeTp 
attain foil and effective enforcement: 


; (i) The recovery by the administering agency from "the Contractorbf 

1/100 ofl% ofthe contract award price dr Si,000, Whichevdf sum'is' 
greater, in the nature of liquidated damages or, if a Subcontracto'f'js jn 
non-compliance, the recovery by the administering agency from the 
Contractor, to be assessed by the Contractor as a back charge against 
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' the Subcontractor, ofl/IO or ]% of the subcontract price, or S400, 
whichever sura is greater, in the nature of liquidated damages,.for each 
• ’ •' ‘ ’ Week that such party fails or refuses to comply; 

"(iff ’ ' ' The suspension of any payment- or part thereof due under the Contract 
' ‘ until such time as the Contractor or any Subcontractor is able to 
demonstrrte his compliance with the terms of the contract; 

■ The termination; or cancellation, of tl>e Contract, irt whple of in part, . 
unless the Contractor or'ahy subcontractor is able to demonstrate 
within a specified time his compliance with the terms of,the Contract; 

(iy) Xhe T deVito, %..Cqppactor,ux,apy, Subcontractor .of the. right- to;. .. 

participate inapy fixture contracts.awarded by the. administering 

, ' agehey for a-p^rrod of tip tp.tlireeyears. . . 

Kdfci.vr y ' •_ ■, t .■. '..vV, 

time after the imposition ofo^e.pr.more of the above sanctions a* y ■ 
Coptra^oris able to demdhitrate tbit hews,in compliance .with this Paragraph 2.8, 
he may request that the adntimstet in.g.agency, in consultation with the :• •• > ■ 
Co^rmssiqii, sjipcnd the sanctions conditionally, pending a final determination . 
by.Sifpiommissiop as to whether the Contractor is in. compliance.. Upon final 
'd^rmomlon If the Cbcmtdsdon, thcadmiijistcfing agency, based on, the- 
recommendation of the Commission, shall either lift the sanctions or reimpose 


,ipye;st|^tion by: die.Cbmmissiontot,.its,agent-shaHbe:initiated, without prior-notice 
to thetipptractor. . 1 '■ 

f .v 1 . * , »' * ’ V */ <■ 

?|v|mj|S$r, Jhe.proyisioiis of ftps. Article 2 are severahfe.-and if any. of.thdsc- 
prp^Ijanl'Sralibe held unconstitutional by-apy court of competent jurisdiction, 
die'declion of such' court shall not affect or impair any of the-renjaining- -r > 

■syrtsh^j:,' •; .... . ; ■ 


.lixe%onu|ctor shall comply withthe pmvisions of Executive Order No. 246; 
reS^to3?scriminatiqn against and equal employment opportunity for the-' 
handicahpdd, which is herein incorporated by reference and made a part of this 
Cohtrant-hn connection with the performance of work under this Contract, the' 1 
Contractor,' Subcontractors and suppliers of goods and services shall not ' tn - 
discriminate against the handicapped. Furthermore, Contractors, Subcontractors 
and suppiias.of goods and services must give, written notice of their commitments 
umfer fins Paragraph 2.10 to any labor, union, association or brotherhood with 
Which they- have a collective bargaining contract or other agreement, and must 
give such'notice to handicapped contractors and to handicapped contractor 
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t * 

associations. A copy of such notice jjiust be furnished to the awarding authority 
at the time of the signing of the contract 

i 

2.11 

Suspension of Payments. 


2.11.1 

If tiie awarding authority determines after'investigation that the Contractor or any 
Subcontractor is not incompliance' wi&fhe terms of Article 2'‘if mhy suspend any 
paj'rneijt or portion thereof Site jifider the' Contract until the Cpntractbr 
deihbhst'ratcs'cofapliaBce witfv the terms M Airfield 2. 

^ v _ t _ , t •* #"r..... ‘ 1 ’ ' • ’ ♦ 


2.11.2 • 

•' Payment shall not be suspended if the a^arding;authority;fmds that the. Cbirtfr actor 
made ids best efforts t&'mriiplyjyitftAificl&2,of 
refes&ri exists for waiving 'the pro^lsiBlifs of Articled IriwhS'ie of Wpait:"' 

^ • hf *» 1 ( »' * /. f IV # 1 V i.. ' ‘ r 1 ^ 1 • * * f ** w 

— 

2.11.3 

•■‘-'K* ■ »•* ‘ * 

Payment may be suspended only after the Gprjhractof.and• anyother.tntEf'ested t 

! *4' - 


• a^fio'nfyihad'Boli&iudfed upon fevbW'of ail * 

jus’tiftfed. 


2.11.4 

•Thi^teir^'orafy'SUSpensioh dfp'aymeiftsbj? th£ft^|fdm|;a&hdiity id separate 
ftpitt'thb sanctions- set forth mP^|x^i'i2;E' : ‘aB(^^ r ^^a^ f dMnrnneS b'ylhe 
Commission and recommended to the awarding authority. 

i 

Jk (, ARTICLE 3. 

■t-f- " ’ 

- MASSACHUSETTS PUBLIC CONSTRUCTION STATUTES , 

k . t ‘ , i . wj)•; ,• . : ;V f F ! ' "■} •., .’*•* 

** ** • *' «•'.*< • , , , 


'W* 3 " i • - 

v ; -k 

ARTICLE 4 

--:Tb:^ , hateverertCTl--Massachmeffs-%iatutd'iy/IawTxBgafdin|j.-puSJich,qri^!ctipn 
ap|iy 40 .this project,-said JawS SpfcoffiGally'afe'ipfc'o^HikeftheBiHis'rf re-feEte'd 

•herent’-- v-^.- -'..■••• • •• ••■■ . ■ ■■ 

:■. •. .I . • •ft&.atifpzni' tf-' •••”>*' . 

TITLE-1 GENERAL GO-hTI-RNt^NT, ARTICLE ifeCUNSTEUCtldK u ~ 
PROTECTS;•§ 1.-3 OF THETOWNUF- A&L-INGTON'G ENERAl, BY-LAWS j 


4.1 

Women Work-Foree Participation.-'' '• . • • '" " ' "\ 


4.1.1. 

The contractor shall maintain'as- a goal 'on this project a no t IfesS than five percent 
. ratio of women work force to total project hours in both the general co'ntfa'ct and 
each individual filed sub-bid contract, if applicable. The preceding sentence shall 
be included in all construction contracts whether entered into by the Town 
pursuant to the provisions ofM.G.L. c. 149 or M.G.L. c. 30, § 39M et. seq. 
provided however, that if entered into under Chapter 30 same shall not be deemed ■ 
to apply where the'projectcd bid price as determined by the Director of Public 

Works is not likely to exceed $200,000. 
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4.1.2 

4:2* 

4.2.1 


4,2.2 


4.2.3 

4.3 
4.3.1 


A Labor Scheduling Table which will be used as a tool' for achieving -a range of 
Women work force participation for the entire project in-both the general contract 
and each* individual filed sub-bid contract.. 


Equal Opportunity Goal Compliance. 


.Before starting work, the contractors (includes the gehejal contractpry fpr..it.self 
anti its subconpactors, asweij as all filed .subdrid .ppntractors, if applicable), will 
submit p.l'ans for. achieverpgnt of thfc'et{UEl ppp^rtffiijty goals' oftlie : cqi)txp.ct..y^i.Il 
.contractors wifi be feqnntd to.ma|:e a'gpod effiprtnto; achkve.th^e. goals. 

The plan will indicate if the contractors expect to achieve the requirements during 
.. t^ftat quarter. If thereare reasons^hy.be.ponfeact3rs.dp not e^ggct-.to.pphieViu 

ji ‘1 _ J. il. >-< fa vrani' rvf flvti /•ainfrrtr-f f'rvWl'^nlrfinn 



then 

reasonably possible, these obstacles to a good fidth effort.to achieve such goals. 

* vi-W.: r,,y.- . .a :■.■!.i-. •• #'•>> v-s vs&s- fib ■.-■v ?s 

blqt inbra tlwri ten daysfqllq^ingbhi?; end.qfpaph .wqrk; : qu.^,er;.thee'o|£tr3ctprs 
^iil|^Hpnth,eachie^ejnent. of .the. goals, ^ttbtgg^itfjgppid.-fiii^.ejBpits^l' 
haVebceninadc. and .will continue to be made, and' any other appropriates Sorts 
pot yet undertaken. 


AH.reppits will bc.signed by an- officer oy.grincipal of the company-, who has the 
authority.,to contractually obligate the company. 1 ”*-!'■ . 

Recruitment and Training 

Any board, officer, committee, or other agency of the Town, which acts on behalf 
ol^.-Town b^pakmgtor.supcra'ising^^PP^i^iu.apy'aiitouid: exceeding the. 
su£ft.ai$’i6p,0.0pl.fqr thepjurcmse- o f.gbqds.rtr. services or font he cpnsfrUEtio.A~4 
renovation, or repair of buildings or other improvement of real estate, may-make 
arrangements with contractors and other interested agencies for special programs 
of recntjtihent and training in connection withjthii.wpflc tobe peffdrined dh.siich- • 
contr^'with the,qbjectiVe of promoting equal .emplo.yrnehttopportumiy. for 
members of minority groups protected by the fair employment laws of the . 
Commonwealth andihsJUnited States. Any board/ officer,' committee of other ■'•* 
Towit agency may expend Townhmds in carrying them out provided that 
appfp’jpnqtjons specifically designed for such purposes- have been voted by the - 
TownIfeeting. • • .<• *'* ■ •'** • 
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. TOWN OF ARLINGTON 

GENERAL CONTRACT 

THE TOWN OF ARLINGTON, a. municipal corporation of the Commonwealth of 
■Massachusetts, acting through its Town Manager, and 


(The Contractor) hereby mutually agree as follows: 


ARTICLE ! - THE CONTRACT DOCUMENTS . — 

The ContractDocuments, as defined in the CONSOLIDATED GENERAL CONDITIONS and 
SUPPLEMENTAL STATUTORY CONDITIONS, including said CONSOLIDATED. 
GENERAL CONDITIONS and SUPPLEMENTAL STATUTORY CONDITIONS are hereby 
incorporated by reference and made a part hereof, and shall include Addenda and Alternates, if 
any. 


ARTICLE IT -GENERAL DESCRIPTION OF THE WORK - 

The Co ntr actor shall furnish all of the materials and perform all of the Work required by the 
Contract Documents entitled 1 ' ’ l dated 

__ prepared by [ __], 

acting as, and b these Contract Documents entitled, the Architect. 

ARTICLE IT! • COMMENCEMENT AND COMPLETION OF WORK AND LIQUIDATED 
DAMAGES 

It is agreed that time is of the essence of this Contract, 

The Contractor shall commence work only upon the execution of this Contract by the Town of 
Arlington by, its Town Manager, the certification of the availability of the Appropriation by the . 
“Town Comptroller, approval as to form by the Town Counsel/and upon issuance of a Notice to 
Proceed* and shall bring the Work to Substantial Completion by [DATE], and to Final 

Completion within 15 calendar days thereafter. Liquidated damages in the amount of {$_} per 

calendar day will be applicable after the date of Substantial Completion For which the project is 
not substantially complete, and for each day after the date ofFinal Completion forwhich the 
project'is not finally complete, and otherwise in accordance with the provisions of the 
CONSOLIDATED GENERAL CONDITIONS and SUPPLEMENTAL STATUTORY 
CONDITIONS. The liquidated damages amount per calendar day is a minimum damage figure 
to compensate the Owner for administrative, costs and loss or delay of its use of the building and 
site, and does not limit in any way the liability of the Contractor for damages in excess of the 
specified liquidated damages amount for other damages, for example, damages for breach of 
Contract, and added architect and consultant fees. It is expressly understood that such liquidated 





damages do not constitute a penalty. All Work shall be phased (if applicable)'in accordance with 
the Contract Documents. 


NOTE; .NOTWITHSTANDING ANYTHING TO THE CONTRARY, THE TIME OF 
COMMENCEMENT SHALL ONLY BE BY WRITTEN NOTICE TO PROCEED WITH THE 
WORK AS DATED AND-ISSUED TO THE CONTRACTOR BY THE TOWN OF 
ARLINGTON. NOTICE TO PROCEED MAY BE GIVEN ANYTIME AFTER THE AWARD 
OF THE CONTRACT, BUT NOT LATER THAN 14 DAYS AFTER THE EXECUTION OF 
THE CONTRACT. 


ARTICLE IV - COMPENSATION TO BE PAID BY TOWN 


The ToWn shall pay and the Contractor shall accept, as -fill] compensation for everything 
furnished, done by or resulting to the Contractor in carrying out this Contract, subject to 
additions and deductions in the Contract Documents in the sum. of? 


ARTICLE V - AVAILABILITY OF APPROPRIATION 

This Contract is subject to an appropriation being.available therefor. 

This Contract is executed by the Town of Arlington and by the Contractor as of this 
of_ : _, 2004. 


TOWN OF ARLINGTON 

' ’• BY: _._ 1 

Town Manager 

Approved as to Availability 

of Appropriation CONTRACTOR: 


Town Comptroller 


(Name) 


Approved as to Form: 


(Address) 

BY: ._ 

(Name) 


Town Counsel (Title) 

(Affix Corporate Seal Here) 
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PAYMENT BOND 


Bond No.__ 

KNOW ALL MEN BY THESE PRESENT, that we_ : _with a place of 

business at____as principal (the “Principal”), and. 

__, a corporation qualified to do business in the Commonwealth of 

Massachusetts, with a place of business at „ __as Surety (the“Surety''), 

are held and firmly bound unto Town of Arlington as Obligee (the “ObIigee ,r ), in the sum of 

lawful money ofthe United States of America, to be paid tothe Obligee, for which payment, well 
and tally to be made, we bind ourselves, our respective heirs, executors, administrators, successors 
and assigns, jo intly and severally, firmly by these present. 

WHEREAS, the Principal has assumed and made a contract with the Obligee, bearing the date of 
' _,for the ' ’ '• 

NOW, THE CONDITIONS of this obligation are such that if the Principal and all subcontractors 
under said contract shall pay for all labor performed or furnished and for all materials used or 
employed in said contract and in anyand all duly authorized modifications, alterations, 
extensions of time,, change's or additions to said contract that may hereafter be made, notice to the 
Surety of such modifications, alterations, extensions of time, changes or additions being hereby 
waivedt, the foregoing to include arty other purposes or items set out in, and to Be subject to, the • 
provisions of Massachusetts General Laws, Chapter 30, Section 39A, and Chapter 149, Section 
29, as amendedthen this obligation shall become null and void; otherwise, it shall re main in frill 
force and virtue. 

IN WITNESS WHEREFORE, the Principal and.Surety have hereto set "their hands and seals this 
_day of___, 2004. 

PRINCIPAL SURETY 


[Name and Sea!) [Attomey-In-Fant][Seal] , 

[Title) [Address] 

[Phone] 

Attest:_ Attest:__ 

The rate for this Bond is_% of the first S_and __% for the next 

5 _. 

The total premium’for this Bond is S._ . 

END OF PAYMENT BOND 

215449.1 




PERFORMANCE BOND 


Band No. 

-KNOW ALL MEN BY THESE PRESENT, that we_ with a place of business 

at__j__as principal (the “Principal”), and_._, 

a corporation qualified to do business in the Commonwealth of Massachusetts, wilh.a place of business at 

____ as Surety (the “Surety”),- are-held and firmly'bound unto the T own of Arlington a? 

Obligee (the “Obligee”), in the sum of . _ ■ _•_._,_ 

lawful money of the United States of America, to be paid to the Obligee, for which payment, well and truly to 
be made, we bind ourselves, o«r respective heirs, executors, administrators, successors and assigns, jointly 
and severally, firmly by these present. 

WHEREAS, the Principal has assumed animade a contract with the Obligee, bearing the date-of 
• _ . for the - ’ ‘ ' 

NOW THE CONDITIONS of this obligation arc such that if the Principal and all Subcontractors under said 
contract shall Well and truly keep and per&rm all the undertaldnES, covenant^ agreement, terms, and 
conditions of said contract on its part to be kept End-performed during the original tom of said contract and . • 
any extensions thereof that" may be granted' bythp.Obligee, with or without notice to the Surety, and during 
' the life and any guarantee required tinder Ihc contract, and shall also well'and truly keep and perform all the 
undertakings, covenants, agreements, terns and conditions'of any and all duly authorized modifications, 
alterations, changes or a dditions being hereby waived, then this obligation shall become null and void; 
otherwise, it shall remain in full force and virtue. 

IN THE EVENT the Contract is abandoned by the Principal, or is terminated by the Town of Arlington under 
the applicable provisions of the Contract, the Surety hereby further agrees -that the Surety shall, if requested in 
writing by the Town of Arlington promptly talcs such aefiomas-is necessary to complete said Contract in 
accordance with its terms and conditions. 

IN WITNESS WHEREOF, the Principal andSurety have hereto set their hands and seals this_day of 

' _,2004. 

PRINCIPAL ' SURETY 


[Name and Seal] [Attorney-In-Fact] 

[Title) [Address] 

[Phone]. 

Attest: __ Attest,__ 

The rate of the Bond is_% of the first $__ and_ % for the next S. 

The total premium for this Bond is S___. 

END OF PERFORMANCE BOND 
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From: "MA Prevailing Wage" <prevailingwages@state.ma.us> 

To: dlanzillotti@town.arlington.ma.us 

Date: 08/06/2014 09:34 AM 

Subject: Prevailing wage schedule for Wage Request number :20140806-006 


To view and print Weekly Payroll & Statement of Compliance Forms, click 
on www.mass.gov/dols/pw . 

PLEASE NOTE: The attached Prevailing Wage Schedule is valid for 90 days. 

An Awarding Authority should re-request an up to date Prevailing Wage 
Schedule if it has NOT opened bids or selected a contractor within 90 
days of the issuance date of the attached prevailing wage schedule. 

*For MULTI-YEAR projects bid on or after 8/8/08, Awarding Authorities 
must request an Annual Update to this Prevailing Wage Schedule each year 
for the duration of the project, no later than two weeks before the 
anniversary date of the execution of the general contract. Annual 
updates are not required for projects that last LESS THAN ONE YEAR. 

*For CM AT RISK projects (bid pursuant to GL C.149A), Awarding 
Authorities must request a Prevailing Wage Schedule NOT sooner than 90- 
days before the earlier of: (a) the execution date of the GMP Amendment, 
or (b) the bid for the first construction scope of work. 

*For MULTI-YEAR CM AT RISK projects. Awarding Authorities must request 
an Annual Update to this Prevailing Wage Schedule each year for the 
duration of the project, no later than two weeks before the anniversary 
date, which is the earlier of: (a)the execution date of the GMP 
Amendment, or (b) the execution date of the first amendment to procure 
construction scopes of work. 

Apprentice wages (expressed as dollar figures) and the required benefits 
are listed on the Prevailing Wage Schedule. For further details, please 
see opinion letter PW-2010-03-03.16.10 (dated March 18, 2010) at 
www.mass.gov/dols/pw . 

Request Prevailing Wage Rates online at: www.mass.aov/dols/ pw . 

THIS IS A SYSTEM-GENERATED EMAIL. PLEASE DO NOT REPLY TO THIS EMAIL. 

TO CONTACT DLS REGARDING PREVAILING WAGE MATTERS, CALL 617-626-6953. 


APPROVAL/DENIAL COMMENTS 


This e-mail message, including any attachments, is for the sole use of 
the intended recipient (s) and may contain confidential and privileged 
information. Any unauthorized review, use, disclosure, or distribution 
is strictly prohibited and may be the subject of legal action. If you 
are not the intended recipient, please contact the sender by reply e- 
mail and destroy all copies of the original message. Thank you. 








Attachments: 


File: 20140806-006.pdf Size: 167k Content Type: application/pdf 



THE COMMONWEALTH OF MASSACHUSETTS 



DEVAL L. PATRICK 


Governor 


EXECUTIVE OFFICE OF LABOR AND WORKFORCE DEVELOPMENT 
DEPARTMENT OF LABOR STANDARDS 


Prevailing Wage Rates 

As determined by the Director under the provisions of the 
Massachusetts General Laws, Chapter 149, Sections 26 to 27H 


RACHEL KAPRIELIAN 
Secretary 

HEATHER E. ROWE 

Director 


Awarding Authority: 
Contract Number: 
Description of Work: 


Town of Arlington 

14-32 City/Town: ARLINGTON 

Robbins Cottage Interior Renovations to include carpentry, plumbing, electrical, HVAC, painting. 


Job Location: 


670R Massachusetts Ave 


Information about Prevailing Wage Schedules for Awarding Authorities and Contractors 

• This wage schedule applies only to the specific project referenced at the top of this page and uniquely identified by the 
“Wage Request Number” on all pages of this schedule. 

• An Awarding Authority must request an updated wage schedule from the Department of Labor Standards (“DLS”) if it has 
not opened bids or selected a contractor within 90 days of the date of issuance of the wage schedule. For CM AT RISK 
projects (bid pursuant to G.L. C.149A), the earlier of: (a) the execution date of the GMP Amendment, or (b) the bid for the first 
construction scope of work must be within 90-days of the wage schedule issuance date. 

• The wage schedule shall be incorporated in any advertisement or call for bids for the project as required by M.G.L. c. 149, 

§ 27. The wage schedule shall be made a part of the contract awarded for the project. The wage schedule must be posted in a 
conspicuous place at the work site for the life of the project in accordance with M.G.L. c. 149 § 27. The wages listed on the 
wage schedule must be paid to employees performing construction work on the project whether they are employed by the prime 
contractor, a filed sub-bidder, or any sub-contractor. 

• All apprentices working on the project are required to be registered with the Massachusetts Division of Apprentice 
Standards (DAS). Apprentice must keep his/her apprentice identification card on his/her person during all work hours on the 
project. An apprentice registered with DAS may be paid the lower apprentice wage rate at the applicable step as provided on 
the prevailing wage schedule. If an apprentice rate is not listed on the prevailing wage schedule for the trade in which an 
apprentice is registered with the DAS, the apprentice must be paid the journeyworker's rate for the trade. 

• The wage rates will remain in effect for the duration of the project, except in the case of multi-year public construction 
projects. For construction projects lasting longer than one year, awarding authorities must request an updated wage schedule. 
Awarding authorities are required to request these updates no later than two weeks before the anniversary of the date the 
contract was executed by the awarding authority and the general contractor. For multi-year CM AT RISK projects, awarding 
authority must request an annual update no later than two weeks before the anniversary date, determined as the earlier of: (a) 
the execution date of the GMP Amendment, or (b) the execution date of the first amendment to permit procurement of 
construction services. Contractors are required to obtain the wage schedules from awarding authorities, and to pay no less than 
these rates to covered workers. The annual update requirement is not applicable to 27F “rental of equipment” contracts. 

• Every contractor or subcontractor which performs construction work on the project is required to submit weekly payroll 
reports and a Statement of Compliance directly to the awarding authority by mail or email and keep them on file for three years. 
Each weekly payroll report must contain: the employee’s name, address, occupational classification, hours worked, and wages 
paid. Do not submit weekly payroll reports to DLS. A sample of a payroll reporting form may be obtained at 
http://www.mass.gov/dols/pw. 

• Contractors with questions about the wage rates or classifications included on the wage schedule have an affirmative 
obligation to inquire with DLS at (617) 626-6953. 

• Employees not receiving the prevailing wage rate set forth on the wage schedule may report the violation to the Fair Labor 
Division of the office of the Attorney General at (617) 727-3465. 

• Failure of a contractor or subcontractor to pay the prevailing wage rates listed on the wage schedule to all employees who 
perform construction work on the project is a violation of the law and subjects the contractor or subcontractor to civil and 
criminal penalties. 


Issue Date: 08/06/2014 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

Construction 







(2 AXLE) DRIVER - EQUIPMENT 

08/01/2014 

$32.40 

$9.91 

$8.80 

$0.00 

$51.11 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2014 

$32.40 

$9.91 

$9.33 

$0.00 

$51.64 


06/01/2015 

$32.75 

$9.91 

$9.33 

$0.00 

$51.99 


08/01/2015 

$32.75 

$10.41 

$9.33 

$0.00 

$52.49 


12/01/2015 

$32.75 

$10.41 

$10.08 

$0.00 

$53.24 


06/01/2016 

$33.25 

$10.41 

$10.08 

$0.00 

$53.74 


08/01/2016 

$33.25 

$10.91 

$10.08 

$0.00 

$54.24 


12/01/2016 

$33.25 

$10.91 

$10.89 

$0.00 

$55.05 

(3 AXLE) DRIVER - EQUIPMENT 

08/01/2014 

$32.47 

$9.91 

$8.80 

$0.00 

$51.18 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2014 

$32.47 

$9.91 

$9.33 

$0.00 

$51.71 


06/01/2015 

$32.82 

$9.91 

$9.33 

$0.00 

$52.06 


08/01/2015 

$32.82 

$10.41 

$9.33 

$0.00 

$52.56 


12/01/2015 

$32.82 

$10.41 

$10.08 

$0.00 

$53.31 


06/01/2016 

$33.32 

$10.41 

$10.08 

$0.00 

$53.81 


08/01/2016 

$33.32 

$10.91 

$10.08 

$0.00 

$54.31 


12/01/2016 

$33.32 

$10.91 

$10.89 

$0.00 

$55.12 

(4 & 5 AXLE) DRIVER - EQUIPMENT 

08/01/2014 

$32.59 

$9.91 

$8.80 

$0.00 

$51.30 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2014 

$32.59 

$9.91 

$9.33 

$0.00 

$51.83 


06/01/2015 

$32.94 

$9.91 

$9.33 

$0.00 

$52.18 


08/01/2015 

$32.94 

$10.41 

$9.33 

$0.00 

$52.68 


12/01/2015 

$32.94 

$10.41 

$10.08 

$0.00 

$53.43 


06/01/2016 

$33.44 

$10.41 

$10.08 

$0.00 

$53.93 


08/01/2016 

$33.44 

$10.91 

$10.08 

$0.00 

$54.43 


12/01/2016 

$33.44 

$10.91 

$10.89 

$0.00 

$55.24 

ADS/SUBMERSIBLE PILOT 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2014 

$87.36 

$9.80 

$18.17 

$0.00 

$115.33 

08/01/2015 

$90.51 

$9.80 

$18.17 

$0.00 

$118.48 

AIR TRACK OPERATOR 

06/01/2014 

$34.85 

$7.30 

$12.70 

$0.00 

$54.85 

LABORERS - ZONE 1 

12/01/2014 

$35.60 

$7.30 

$12.70 

$0.00 

$55.60 


06/01/2015 

$36.35 

$7.30 

$12.70 

$0.00 

$56.35 


12/01/2015 

$37.10 

$7.30 

$12.70 

$0.00 

$57.10 


06/01/2016 

$37.85 

$7.30 

$12.70 

$0.00 

$57.85 


12/01/2016 

$38.85 

$7.30 

$12.70 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 







ASBESTOS REMOVER - PIPE / MECH. EQUIPT. 

HEAT & FROST INSULATORS LOCAL 6 (BOSTON) 

06/01/2014 

$31.58 

$10.40 

$5.95 

$5.95 

$0.00 

$47.93 

12/01/2014 

$32.48 

$10.40 

$0.00 

$48.83 


06/01/2015 

$33.43 

$10.40 

$5.95 

$0.00 

$49.78 


12/01/2015 

$34.38 

$10.40 

$5.95 

$0.00 

$50.73 

ASPHALT RAKER 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 

$54.35 

LABORERS - ZONE 1 

12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 

$58.35 


For apprentice rates see "Apprentice- LABORER" 


Issue Date: 08/06/2014 
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Classification 


Pension 


Effective Date Base Wage Health 


Supplemental Total Rate 
Unemployment 


ASPHALT/CONCRETE/CRUSHER PLANT-ON SITE 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$40.49 

$10.00 

$14.18 

$0.00 

$64.67 

BACKHOE/FRONT-END LOADER 

12/01/2013 

$40.49 

$10.00 

$14.18 

$0.00 

$64.67 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

BARCO-TYPE JUMPING TAMPER 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 

$54.35 

LABORERS - ZONE 1 


12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 

BLOCK PAVER, RAMMER / CURB SETTER 

06/01/2014 

$34.85 

$7.30 

$12.70 

$0.00 

$54.85 

LABORERS - ZONE 1 


12/01/2014 

$35.60 

$7.30 

$12.70 

$0.00 

$55.60 


06/01/2015 

$36.35 

$7.30 

$12.70 

$0.00 

$56.35 


12/01/2015 

$37.10 

$7.30 

$12.70 

$0.00 

$57.10 


06/01/2016 

$37.85 

$7.30 

$12.70 

$0.00 

$57.85 


12/01/2016 

$38.85 

$7.30 

$12.70 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 

BOILER MAKER 

01/01/2010 

$37.70 

$6.97 

$11.18 

$0.00 

$55.85 

BOILERMAKERS LOCAL 29 


Apprentice - BOILERMAKER - Local 29 
Effective Date - 01/01 /2010 





Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

65 


$24.51 

$6.97 

$11.18 

$0.00 


$42.66 


2 

65 


$24.51 

$6.97 

$11.18 

$0.00 


$42.66 


3 

70 


$26.39 

$6.97 

$11.18 

$0.00 


$44.54 


4 

75 


$28.28 

$6.97 

$11.18 

$0.00 


$46.43 


5 

80 


$30.16 

$6.97 

$11.18 

$0.00 


$48.31 


6 

85 


$32.05 

$6.97 

$11.18 

$0.00 


$50.20 


7 

90 


$33.93 

$6.97 

$11.18 

$0.00 


$52.08 


8 

95 


$35.82 

$6.97 

$11.18 

$0.00 


$53.97 


Notes: 








-_ i 


1 








j 


Apprentice to Journeyworker Ratio: 1:5 









BRICK/STONE/ARTIFICIAL MASONRY (INCL. MASONRY 

08/01/2014 

$48.96 

$10.18 

$18.22 

$0.00 


$77.36 

WATERPROOFING) 

BRICKLAYERS LOCAL 3 (BOSTON) 


02/01/2015 

$49.52 

$10.18 

$18.22 

$0.00 


$77.92 




08/01/2015 

$50.42 

$10.18 

$18.29 

$0.00 


$78.89 




02/01/2016 

$50.99 

$10.18 

$18.29 

$0.00 


$79.46 




08/01/2016 

$51.89 

$10.18 

$18.37 

$0.00 


$80.44 




02/01/2017 

$52.46 

$10.18 

$18.37 

$0.00 


$81.01 


Issue Date: 08/06/2014 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - BRICK/PLASTER/CEMENT MASON - Local 3 Boston 


Effective Date - 

Step percent 

08/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$24.48 

$10.18 

$18.22 

$0.00 

$52.88 

2 

60 


$29.38 

$10.18 

$18.22 

$0.00 

$57.78 

3 

70 


$34.27 

$10.18 

$18.22 

$0.00 

$62.67 

4 

80 


$39.17 

$10.18 

$18.22 

$0.00 

$67.57 

5 

90 


$44.06 

$10.18 

$18.22 

$0.00 

$72.46 

Effective Date - 

Step percent 

02/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$24.76 

$10.18 

$18.22 

$0.00 

$53.16 

2 

60 


$29.71 

$10.18 

$18.22 

$0.00 

$58.11 

3 

70 


$34.66 

$10.18 

$18.22 

$0.00 

$63.06 

4 

80 


$39.62 

$10.18 

$18.22 

$0.00 

$68.02 

5 

90 


$44.57 

$10.18 

$18.22 

$0.00 

$72.97 


Notes: 


Apprentice to Journeyworker Ratio: 1:5 


BULLDOZER/GRADER/SCRAPER 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 

$64.29 

CAISSON & UNDERPINNING BOTTOM MAN 

06/01/2014 

$35.20 

$7.30 

$12.90 

$0.00 

$55.40 

LABORERS - FOUNDATION AND MARINE 


12/01/2014 

$35.95 

$7.30 

$12.90 

$0.00 

$56.15 


06/01/2015 

$36.70 

$7.30 

$12.90 

$0.00 

$56.90 


12/01/2015 

$37.45 

$7.30 

$12.90 

$0.00 

$57.65 


06/01/2016 

$38.20 

$7.30 

$12.90 

$0.00 

$58.40 


12/01/2016 

$39.20 

$7.30 

$12.90 

$0.00 

$59.40 

For apprentice rates see "Apprentice- LABORER" 

CAISSON & UNDERPINNING LABORER 

06/01/2014 

$34.05 

$7.30 

$12.90 

$0.00 

$54.25 

LABORERS - FOUNDATION AND MARINE 


12/01/2014 

$34.80 

$7.30 

$12.90 

$0.00 

$55.00 


06/01/2015 

$35.55 

$7.30 

$12.90 

$0.00 

$55.75 


12/01/2015 

$36.30 

$7.30 

$12.90 

$0.00 

$56.50 


06/01/2016 

$37.05 

$7.30 

$12.90 

$0.00 

$57.25 


12/01/2016 

$38.05 

$7.30 

$12.90 

$0.00 

$58.25 

For apprentice rates see "Apprentice- LABORER" 

CAISSON & UNDERPINNING TOP MAN 

06/01/2014 

$34.05 

$7.30 

$12.90 

$0.00 

$54.25 

LABORERS - FOUNDATION AND MARINE 


12/01/2014 

$34.80 

$7.30 

$12.90 

$0.00 

$55.00 


06/01/2015 

$35.55 

$7.30 

$12.90 

$0.00 

$55.75 


12/01/2015 

$36.30 

$7.30 

$12.90 

$0.00 

$56.50 


06/01/2016 

$37.05 

$7.30 

$12.90 

$0.00 

$57.25 


12/01/2016 

$38.05 

$7.30 

$12.90 

$0.00 

$58.25 

For apprentice rates see "Apprentice- LABORER" 
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Classification Effective Date Base Wage Health Pension Supplemental Tota l Rate 

___ Unemployment 


CARBIDE CORE DRILL OPERATOR 

LABORERS - ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

06/01/2014 

12/01/2014 

06/01/2015 

12/01/2015 

06/01/2016 

12/01/2016 

$34.35 

$35.10 

$35.85 

$36.60 

$37.35 

$38.35 

$7.30 

$7.30 

$7.30 

$7.30 

$7.30 

$7.30 

$12.70 

$12.70 

$12.70 

$12.70 

$12.70 

$12.70 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$54.35 

$55.10 

$55.85 

$56.60 

$57.35 

$58.35 

CARPENTER 

03/01/2014 

$34.78 

$9.80 

$15.91 

$0.00 

$60.49 

CARPENTERS -ZONE 2 ( Eastern Massachusetts) 


09/01/2014 

$35.55 

$9.80 

$15.91 

$0.00 

$61.26 

03/01/2015 

Apprentice - CARPENTER - Zone 2 Eastern MA 

Effective Date - 03/01/2014 

$36.32 

$9.80 

$15.91 

Supplemental 

$0.00 

$62.03 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 50 

$17.39 

$9.80 

$1.57 

$0.00 

$28.76 


2 60 

$20.87 

$9.80 

$1.57 

$0.00 

$32.24 


3 70 

$24.35 

$9.80 

$11.20 

$0.00 

$45.35 


4 75 

$26.09 

$9.80 

$11.20 

$0.00 

$47.09 


5 80 

$27.82 

$9.80 

$12.77 

$0.00 

$50.39 


6 80 

$27.82 

$9.80 

$12.77 

$0.00 

$50.39 


7 90 

$31.30 

$9.80 

$14.34 

$0.00 

$55.44 


8 90 

Effective Date - 09/01/2014 

$31.30 

$9.80 

$14.34 

$0.00 

Supplemental 

$55.44 


Step percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 50 

$17.78 

$9.80 

$1.57 

$0.00 

$29.15 


2 60 

$21.33 

$9.80 

$1.57 

$0.00 

$32.70 


3 70 

$24.89 

$9.80 

$11.20 

$0.00 

$45.89 


4 75 

$26.66 

$9.80 

$11.20 

$0.00 

$47.66 


5 80 

$28.44 

$9.80 

$12.77 

$0.00 

$51.01 


6 80 

$28.44 

$9.80 

$12.77 

$0.00 

$51.01 


7 90 

$32.00 

$9.80 

$14.34 

$0.00 

$56.14 


8 90 

Notes: 

1 

$32.00 

$9.80 

$14.34 

$0.00 

$56.14 

~i 

j 


Apprentice to Journeyworker Ratio: 1:5 

CEMENT MASONRY/PLASTERING 

07/01/2014 

$43.77 

$10.90 

$18.71 

$1.30 

$74.68 

BRICKLAYERS LOCAL 3 (BOSTON) 


01/01/2015 

$44.69 

$10.90 

$18.71 

$1.30 

$75.60 


07/01/2015 

$45.29 

$10.90 

$18.71 

$1.30 

$76.20 


01/01/2016 

$46.21 

$10.90 

$18.71 

$1.30 

$77.12 
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Classification 


Effective Date Base Wage Health 


Pension Su PP leraental Total Rate 
Unemployment 


Apprentice - CEMENT MASONRY/PLASTERING - Eastern Mass (Boston) 


Effective Date - 

Step percent 

07/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$21.89 

$10.90 

$12.21 

$1.30 

$46.30 

2 

60 


$26.26 

$10.90 

$13.71 

$1.30 

$52.17 

3 

65 


$28.45 

$10.90 

$14.71 

$1.30 

$55.36 

4 

70 


$30.64 

$10.90 

$15.71 

$1.30 

$58.55 

5 

75 


$32.83 

$10.90 

$16.71 

$1.30 

$61.74 

6 

80 


$35.02 

$10.90 

$17.71 

$1.30 

$64.93 

7 

90 


$39.39 

$10.90 

$18.71 

$1.30 

$70.30 

Effective Date - 

Step percent 

01/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$22.35 

$10.90 

$12.21 

$1.30 

$46.76 

2 

60 


$26.81 

$10.90 

$13.71 

$1.30 

$52.72 

3 

65 


$29.05 

$10.90 

$14.71 

$1.30 

$55.96 

4 

70 


$31.28 

$10.90 

$15.71 

$1.30 

$59.19 

5 

75 


$33.52 

$10.90 

$16.71 

$1.30 

$62.43 

6 

80 


$35.75 

$10.90 

$17.71 

$1.30 

$65.66 

7 

90 


$40.22 

$10.90 

$18.71 

$1.30 

$71.13 


Notes: 

Steps 3,4 are 500 hrs. All other steps are 1,000 hrs. 


Apprentice to Journeyworker Ratio: 1:3 


CHAIN SAW OPERATOR 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 

$54.35 

LABORERS - ZONE 1 

12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







CLAM SHELLS/SLURRY BUCKETS/HEADING MACHINES 

12/01/2013 

$41.49 

$10.00 

$14.18 

$0.00 

$65.67 


OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 


COMPRESSOR OPERATOR 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

DELEADER (BRIDGE) 

PAINTERS LOCAL 35 - ZONE 2 


12/01/2013 

$28.11 

$10.00 

$14.18 

$0.00 

$52.29 

07/01/2014 

$46.76 

$7.85 

$16.10 

$0.00 

$70.71 

01/01/2015 

$47.66 

$7.85 

$16.10 

$0.00 

$71.61 

07/01/2015 

$48.56 

$7.85 

$16.10 

$0.00 

$72.51 

01/01/2016 

$49.51 

$7.85 

$16.10 

$0.00 

$73.46 

07/01/2016 

$50.46 

$7.85 

$16.10 

$0.00 

$74.41 

01/01/2017 

$51.41 

$7.85 

$16.10 

$0.00 

$75.36 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 - BRIDCES/TANKS 


Effective Date - 07/01/2014 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$23.38 

$7.85 

$0.00 

$0.00 


$31.23 


2 

55 

$25.72 

$7.85 

$3.66 

$0.00 


$37.23 


3 

60 

$28.06 

$7.85 

$3.99 

$0.00 


$39.90 


4 

65 

$30.39 

$7.85 

$4.32 

$0.00 


$42.56 


5 

70 

$32.73 

$7.85 

$14.11 

$0.00 


$54.69 


6 

75 

$35.07 

$7.85 

$14.44 

$0.00 


$57.36 


7 

80 

$37.41 

$7.85 

$14.77 

$0.00 


$60.03 


8 

90 

$42.08 

$7.85 

$15.44 

$0.00 


$65.37 


Effective Date - 01/01/2015 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$23.83 

$7.85 

$0.00 

$0.00 


$31.68 


2 

55 

$26.21 

$7.85 

$3.66 

$0.00 


$37.72 


3 

60 

$28.60 

$7.85 

$3.99 

$0.00 


$40.44 


4 

65 

$30.98 

$7.85 

$4.32 

$0.00 


$43.15 


5 

70 

$33.36 

$7.85 

$14.11 

$0.00 


$55.32 


6 

75 

$35.75 

$7.85 

$14.44 

$0.00 


$58.04 


7 

80 

$38.13 

$7.85 

$14.77 

$0.00 


$60.75 


8 

90 

$42.89 

$7.85 

$15.44 

$0.00 


$66.18 


_ 

_ 

- 

_ 

_ 

_ 

_ 

_, 


Notes: 

1 

Steps are 750 hrs. 






1 

| 


Apprentice to Journeyworker Ratio:l:l 

- - - - - - — 




— - ■ 



DEMO: ADZEMAN 


06/01/2014 

$34.25 

$7.30 

$12.70 

$0.00 


$54.25 

LABORERS - ZONE 1 


12/01/2014 

$35.00 

$7.30 

$12.70 

$0.00 


$55.00 



06/01/2015 

$35.75 

$7.30 

$12.70 

$0.00 


$55.75 



12/01/2015 

$36.50 

$7.30 

$12.70 

$0.00 


$56.50 

For apprentice rates see 

"Apprentice- LABORER" 








DEMO: BACKHOE/LOADER/HAMMER OPERATOR 

06/01/2014 

$35.25 

$7.30 

$12.70 

$0.00 


$55.25 

LABORERS - ZONE 1 


12/01/2014 

$36.00 

$7.30 

$12.70 

$0.00 


$56.00 



06/01/2015 

$36.75 

$7.30 

$12.70 

$0.00 


$56.75 



12/01/2015 

$37.50 

$7.30 

$12.70 

$0.00 


$57.50 

For apprentice rates see 

"Apprentice- LABORER" 








DEMO: BURNERS 


06/01/2014 

$35.00 

$7.30 

$12.70 

$0.00 


$55.00 

LABORERS - ZONE 1 


12/01/2014 

$35.75 

$7.30 

$12.70 

$0.00 


$55.75 



06/01/2015 

$36.50 

$7.30 

$12.70 

$0.00 


$56.50 



12/01/2015 

$37.25 

$7.30 

$12.70 

$0.00 


$57.25 

For apprentice rates see 

"Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

DEMO: CONCRETE CUTTER/SAWYER 

06/01/2014 

$35.25 

$7.30 

$12.70 

$0.00 

$55.25 

LABORERS - ZONE 1 

12/01/2014 

$36.00 

$7.30 

$12.70 

$0.00 

$56.00 


06/01/2015 

$36.75 

$7.30 

$12.70 

$0.00 

$56.75 


12/01/2015 

$37.50 

$7.30 

$12.70 

$0.00 

$57.50 

For apprentice rates see "Apprentice- LABORER" 







DEMO: JACKHAMMER OPERATOR 

06/01/2014 

$35.00 

$7.30 

$12.70 

$0.00 

$55.00 

LABORERS - ZONE 1 

12/01/2014 

$35.75 

$7.30 

$12.70 

$0.00 

$55.75 


06/01/2015 

$36.50 

$7.30 

$12.70 

$0.00 

$56.50 


12/01/2015 

$37.25 

$7.30 

$12.70 

$0.00 

$57.25 

For apprentice rates see "Apprentice- LABORER" 







DEMO: WRECKING LABORER 

06/01/2014 

$34.25 

$7.30 

$12.70 

$0.00 

$54.25 

LABORERS - ZONE 1 

12/01/2014 

$35.00 

$7.30 

$12.70 

$0.00 

$55.00 


06/01/2015 

$35.75 

$7.30 

$12.70 

$0.00 

$55.75 


12/01/2015 

$36.50 

$7.30 

$12.70 

$0.00 

$56.50 

For apprentice rates see "Apprentice- LABORER" 







DIRECTIONAL DRILL MACHINE OPERATOR 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 

$64.29 

OPERA TING ENGINEERS LOCAL 4 







For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







DIVER 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2014 

$58.24 

$9.80 

$18.17 

$18.17 

$0.00 

$86.21 

08/01/2015 

$60.34 

$9.80 

$0.00 

$88.31 

DIVER TENDER 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2014 

$41.60 

$9.80 

$18.17 

$0.00 

$69.57 

08/01/2015 

$43.10 

$9.80 

$18.17 

$0.00 

$71.07 

DIVER TENDER (EFFLUENT) 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2014 

$62.40 

$9.80 

$18.17 

$18.17 

$0.00 

$90.37 

08/01/2015 

$64.65 

$9.80 

$0.00 

$92.62 

DIVER/SLURRY (EFFLUENT) 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2014 

$87.36 

$9.80 

$18.17 

$18.17 

$0.00 

$115.33 

08/01/2015 

$90.51 

$9.80 

$0.00 

$118.48 

DRAWBRIDGE OPERATOR (Construction) 

03/01/2014 

$44.45 

$13.00 

$14.68 

$0.00 

$72.13 

ELECTRICIANS LOCAL 103 

09/01/2014 

$45.12 

$13.00 

$14.70 

$0.00 

$72.82 


03/01/2015 

$45.84 

$13.00 

$14.72 

$0.00 

$73.56 


09/01/2015 

$46.80 

$13.00 

$14.75 

$0.00 

$74.55 


03/01/2016 

$47.75 

$13.00 

$14.78 

$0.00 

$75.53 

For apprentice rates see "Apprentice- ELECTRICIAN" 







ELECTRICIAN 

03/01/2014 

$44.45 

$13.00 

$14.68 

$0.00 

$72.13 

ELECTRICIANS LOCAL 103 

09/01/2014 

$45.12 

$13.00 

$14.70 

$0.00 

$72.82 


03/01/2015 

$45.84 

$13.00 

$14.72 

$0.00 

$73.56 


09/01/2015 

$46.80 

$13.00 

$14.75 

$0.00 

$74.55 


03/01/2016 

$47.75 

$13.00 

$14.78 

$0.00 

$75.53 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - ELECTRICIAN - Local 103 


Effective Date - 

Step percent 

03/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$17.78 

$13.00 

$0.53 

$0.00 

$31.31 

2 

40 


$17.78 

$13.00 

$0.53 

$0.00 

$31.31 

3 

45 


$20.00 

$13.00 

$11.04 

$0.00 

$44.04 

4 

45 


$20.00 

$13.00 

$11.04 

$0.00 

$44.04 

5 

50 


$22.23 

$13.00 

$11.37 

$0.00 

$46.60 

6 

55 


$24.45 

$13.00 

$11.70 

$0.00 

$49.15 

7 

60 


$26.67 

$13.00 

$12.03 

$0.00 

$51.70 

8 

65 


$28.89 

$13.00 

$12.37 

$0.00 

$54.26 

9 

70 


$31.12 

$13.00 

$12.69 

$0.00 

$56.81 

10 

75 


$33.34 

$13.00 

$13.03 

$0.00 

$59.37 

Effective Date - 

09/01/2014 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

40 


$18.05 

$13.00 

$0.54 

$0.00 

$31.59 

2 

40 


$18.05 

$13.00 

$0.54 

$0.00 

$31.59 

3 

45 


$20.30 

$13.00 

$11.05 

$0.00 

$44.35 

4 

45 


$20.30 

$13.00 

$11.05 

$0.00 

$44.35 

5 

50 


$22.56 

$13.00 

$11.38 

$0.00 

$46.94 

6 

55 


$24.82 

$13.00 

$11.71 

$0.00 

$49.53 

7 

60 


$27.07 

$13.00 

$12.04 

$0.00 

$52.11 

8 

65 


$29.33 

$13.00 

$12.38 

$0.00 

$54.71 

9 

70 


$31.58 

$13.00 

$12.71 

$0.00 

$57.29 

10 

75 


$33.84 

$13.00 

$13.05 

$0.00 

$59.89 


Notes: : 

App Prior 1/1/03; 30/35/40/45/50/55/65/70/75/80 

Apprentice to Journeyworker Ratio:2:3*** 

ELEVATOR CONSTRUCTOR 01/01/2012 $52.45 $8.78 $6.96 $0.00 $68.19 

ELEVATOR CONSTRUCTORS LOCAL 4 
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Classification 

Effective Date 

Base Wage 

Health 

„ Supplemental 

Pension 

Unemployment 

Total Rate 

Apprentice - ELEVA TOR CONSTR UCTOR 

- Local 4 







Effective Date - 01/01/2012 

Step percent 

Apprentice Base Wage Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$26.23 

$8.78 

$0.00 

$0.00 


$35.01 


2 55 

$28.85 

$8.78 

$6.96 

$0.00 


$44.59 


3 65 

$34.09 

$8.78 

$6.96 

$0.00 


$49.83 


4 70 

$36.72 

$8.78 

$6.96 

$0.00 


$52.46 


5 80 

$41.96 

$8.78 

$6.96 

$0.00 


$57.70 


Notes: 








Steps 1-2 are 6 mos.; Steps 3-5 are 1 year 





1 

| 


Apprentice to Journeyworker Ratio:l:l 








ELEVATOR CONSTRUCTOR HELPER 

ELEVATOR CONSTRUCTORS LOCAL 4 

01/01/2012 

$38.59 

$8.78 

$6.96 

$0.00 


$54.33 

For apprentice rates see "Apprentice - ELEVATOR CONSTRUCTOR" 








FENCE & GUARD RAIL ERECTOR 

LABORERS - ZONE 1 

06/01/2014 

12/01/2014 

$34.35 

$35.10 

$7.30 

$7.30 

$12.70 

$12.70 

$0.00 

$0.00 


$54.35 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 


$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 


$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 


$57.35 

For apprentice rates see "Apprentice- LABORER" 

12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 


$58.35 

FIELD ENG.INST.PERSON-BLDG,SITE,HVY/HWY 

OPERA TING ENGINEERS LOCAL 4 

05/01/2014 

$38.87 

$10.00 

$14.18 

$0.00 


$63.05 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








FIELD ENG.PARTY CHIEF-BLDG,SITE,HVY/HWY 

OPERA TING ENGINEERS LOCAL 4 

05/01/2014 

$40.29 

$10.00 

$14.18 

$0.00 


$64.47 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








FIELD ENG.ROD PERSON-BLDG,SITE,HVY/HWY 

OPERA TING ENGINEERS LOCAL 4 

05/01/2014 

$20.92 

$10.00 

$14.18 

$0.00 


$45.10 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








FIRE ALARM INSTALLER 

ELECTRICIANS LOCAL 103 

03/01/2014 

09/01/2014 

$44.45 

$45.12 

$13.00 

$13.00 

$14.68 

$14.70 

$0.00 

$0.00 


$72.13 

$72.82 


03/01/2015 

$45.84 

$13.00 

$14.72 

$0.00 


$73.56 


09/01/2015 

$46.80 

$13.00 

$14.75 

$0.00 


$74.55 

For apprentice rates see "Apprentice- ELECTRICIAN" 

03/01/2016 

$47.75 

$13.00 

$14.78 

$0.00 


$75.53 

FIRE ALARM REPAIR / MAINTENANCE 

/ COMMISSIONING electricians 

LOCAL 103 

03/01/2014 

09/01/2014 

$33.44 

$33.84 

$13.00 

$13.00 

$13.03 

$13.05 

$0.00 

$0.00 


$59.47 

$59.89 


03/01/2015 

$34.38 

$13.00 

$13.06 

$0.00 


$60.44 


09/01/2015 

$35.10 

$13.00 

$13.08 

$0.00 


$61.18 

03/01/2016 

For apprentice rates see "Apprentice- TELECOMMUNICATIONS TECHNICIAN" 

$35.81 

$13.00 

$13.10 

$0.00 


$61.91 

FIREMAN (ASST. ENGINEER) 

OPERA TING ENGINEERS LOCAL 4 

12/01/2013 

$33.76 

$10.00 

$14.18 

$0.00 


$57.94 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

FLAGGER & SIGNALER 

06/01/2014 

$20.50 

$7.30 

$12.70 

$0.00 

$40.50 

LABORERS - ZONE 1 


12/01/2014 

$20.50 

$7.30 

$12.70 

$0.00 

$40.50 


06/01/2015 

$20.50 

$7.30 

$12.70 

$0.00 

$40.50 


12/01/2015 

$20.50 

$7.30 

$12.70 

$0.00 

$40.50 


06/01/2016 

$20.50 

$7.30 

$12.70 

$0.00 

$40.50 


12/01/2016 

$20.50 

$7.30 

$12.70 

$0.00 

$40.50 

For apprentice rates see "Apprentice- LABORER" 

FLOORCOVERER 

03/01/2014 

$39.87 

$9.80 

$16.96 

$0.00 

$66.63 

FLOORCOVERERS LOCAL 2168 ZONE I 


Apprentice - FLOORCOVERER - Local 2168 Zone 1 
Effective Date - 03/01/2014 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$19.94 

$9.80 

$1.79 

$0.00 

$31.53 

2 

55 

$21.93 

$9.80 

$1.79 

$0.00 

$33.52 

3 

60 

$23.92 

$9.80 

$11.59 

$0.00 

$45.31 

4 

65 

$25.92 

$9.80 

$11.59 

$0.00 

$47.31 

5 

70 

$27.91 

$9.80 

$13.38 

$0.00 

$51.09 

6 

75 

$29.90 

$9.80 

$13.38 

$0.00 

$53.08 

7 

80 

$31.90 

$9.80 

$15.17 

$0.00 

$56.87 

8 

85 

$33.89 

$9.80 

$15.17 

$0.00 

$58.86 


Notes: 

Steps are 750 hrs. 


Apprentice to Journeyworker Ratio:l:l 


FORK LIFT/CHERRY PICKER 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$40.49 

$10.00 

$14.18 

$0.00 

$64.67 

GENERATOR/LIGHTING PLANT/HEATERS 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$28.11 

$10.00 

$14.18 

$0.00 

$52.29 

GLAZIER (GLASS PLANK/AIR BARRIER/INTERIOR 

07/01/2014 

$36.26 

$7.85 

$16.10 

$0.00 

$60.21 

SYSTEMS) 

GLAZIERS LOCAL 35 (ZONE 2) 

01/01/2015 

$37.16 

$7.85 

$16.10 

$0.00 

$61.11 


07/01/2015 

$38.06 

$7.85 

$16.10 

$0.00 

$62.01 


01/01/2016 

$39.01 

$7.85 

$16.10 

$0.00 

$62.96 


07/01/2016 

$39.96 

$7.85 

$16.10 

$0.00 

$63.91 


01/01/2017 

$40.91 

$7.85 

$16.10 

$0.00 

$64.86 


Issue Date: 08/06/2014 
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Classification Effective Date Base Wage Health Pension Supplemental Tota l Rate 

Unemployment 


Apprentice - GLAZIER - Local 35 Zone 2 


Effective Date - 

Step percent 

07/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$18.13 

$7.85 

$0.00 

$0.00 

$25.98 

2 

55 


$19.94 

$7.85 

$3.66 

$0.00 

$31.45 

3 

60 


$21.76 

$7.85 

$3.99 

$0.00 

$33.60 

4 

65 


$23.57 

$7.85 

$4.32 

$0.00 

$35.74 

5 

70 


$25.38 

$7.85 

$14.11 

$0.00 

$47.34 

6 

75 


$27.20 

$7.85 

$14.44 

$0.00 

$49.49 

7 

80 


$29.01 

$7.85 

$14.77 

$0.00 

$51.63 

8 

90 


$32.63 

$7.85 

$15.44 

$0.00 

$55.92 

Effective Date - 

Step percent 

01/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$18.58 

$7.85 

$0.00 

$0.00 

$26.43 

2 

55 


$20.44 

$7.85 

$3.66 

$0.00 

$31.95 

3 

60 


$22.30 

$7.85 

$3.99 

$0.00 

$34.14 

4 

65 


$24.15 

$7.85 

$4.32 

$0.00 

$36.32 

5 

70 


$26.01 

$7.85 

$14.11 

$0.00 

$47.97 

6 

75 


$27.87 

$7.85 

$14.44 

$0.00 

$50.16 

7 

80 


$29.73 

$7.85 

$14.77 

$0.00 

$52.35 

8 

90 


$33.44 

$7.85 

$15.44 

$0.00 

$56.73 

Notes: 

| 

Steps are 750 hrs. 





~i 

i 








i 


Apprentice to Journeyworker Ratio:l:l 


HOISTING ENGINEER/CRANES/GRAD ALLS 12/01/2013 $40.49 $10.00 $14.18 $0.00 $64.67 

OPERA TING ENGINEERS LOCAL 4 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - OPERA TING ENGINEERS - 
Effective Date - 12/01/2013 

Step percent 

- Local 4 

Apprentice Base Wage Health 

Supplemental 
Pension Unemployment 

Total Rate 

1 

55 


$22.27 

$10.00 

$0.00 

$0.00 

$32.27 

2 

60 


$24.29 

$10.00 

$14.18 

$0.00 

$48.47 

3 

65 


$26.32 

$10.00 

$14.18 

$0.00 

$50.50 

4 

70 


$28.34 

$10.00 

$14.18 

$0.00 

$52.52 

5 

75 


$30.37 

$10.00 

$14.18 

$0.00 

$54.55 

6 

80 


$32.39 

$10.00 

$14.18 

$0.00 

$56.57 

7 

85 


$34.42 

$10.00 

$14.18 

$0.00 

$58.60 

8 

90 


$36.44 

$10.00 

$14.18 

$0.00 

$60.62 


Notes: 


Apprentice to Journeyworker Ratio: 1:6 


HVAC (DUCTWORK) 

SHEETMETAL WORKERS LOCAL 17-A 

For apprentice rates see "Apprentice- SHEET METAL WORKER" 

08/01/2014 

02/01/2015 

08/01/2015 

02/01/2016 

08/01/2016 

02/01/2017 

08/01/2017 

02/01/2018 

$43.61 

$44.51 

$45.51 

$46.51 

$47.66 

$48.76 

$49.86 

$51.01 

$9.82 

$9.82 

$9.82 

$9.82 

$9.82 

$9.82 

$9.82 

$9.82 

$19.74 

$19.74 

$19.74 

$19.74 

$19.74 

$19.74 

$19.74 

$19.74 

$2.17 

$2.17 

$2.17 

$2.17 

$2.17 

$2.17 

$2.17 

$2.17 

$75.34 

$76.24 

$77.24 

$78.24 

$79.39 

$80.49 

$81.59 

$82.74 

HVAC (ELECTRICAL CONTROLS) 

03/01/2014 

$44.45 

$13.00 

$14.68 

$0.00 

$72.13 

ELECTRICIANS LOCAL 103 


09/01/2014 

$45.12 

$13.00 

$14.70 

$0.00 

$72.82 


03/01/2015 

$45.84 

$13.00 

$14.72 

$0.00 

$73.56 


09/01/2015 

$46.80 

$13.00 

$14.75 

$0.00 

$74.55 


03/01/2016 

$47.75 

$13.00 

$14.78 

$0.00 

$75.53 

For apprentice rates see "Apprentice- ELECTRICIAN" 

HVAC (TESTING AND BALANCING - AIR) 

08/01/2014 

$43.61 

$9.82 

$19.74 

$2.17 

$75.34 

SHEETMETAL WORKERS LOCAL 17-A 


02/01/2015 

$44.51 

$9.82 

$19.74 

$2.17 

$76.24 


08/01/2015 

$45.51 

$9.82 

$19.74 

$2.17 

$77.24 


02/01/2016 

$46.51 

$9.82 

$19.74 

$2.17 

$78.24 


08/01/2016 

$47.66 

$9.82 

$19.74 

$2.17 

$79.39 


02/01/2017 

$48.76 

$9.82 

$19.74 

$2.17 

$80.49 


08/01/2017 

$49.86 

$9.82 

$19.74 

$2.17 

$81.59 


02/01/2018 

$51.01 

$9.82 

$19.74 

$2.17 

$82.74 

For apprentice rates see "Apprentice- SHEET METAL WORKER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

HVAC (TESTING AND BALANCING -WATER) 

03/01/2014 

$48.19 

$9.20 

$16.14 

$0.00 

$73.53 

PIPEFITTERS LOCAL 537 

09/01/2014 

$49.19 

$9.20 

$16.14 

$0.00 

$74.53 


03/01/2015 

$50.19 

$9.20 

$16.14 

$0.00 

$75.53 


09/01/2015 

$51.19 

$9.20 

$16.14 

$0.00 

$76.53 


03/01/2016 

$52.19 

$9.20 

$16.14 

$0.00 

$77.53 


09/01/2016 

$53.19 

$9.20 

$16.14 

$0.00 

$78.53 


03/01/2017 

$54.19 

$9.20 

$16.14 

$0.00 

$79.53 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 







HVAC MECHANIC 

03/01/2014 

$48.19 

$9.20 

$16.14 

$0.00 

$73.53 

PIPEFITTERS LOCAL 537 

09/01/2014 

$49.19 

$9.20 

$16.14 

$0.00 

$74.53 


03/01/2015 

$50.19 

$9.20 

$16.14 

$0.00 

$75.53 


09/01/2015 

$51.19 

$9.20 

$16.14 

$0.00 

$76.53 


03/01/2016 

$52.19 

$9.20 

$16.14 

$0.00 

$77.53 


09/01/2016 

$53.19 

$9.20 

$16.14 

$0.00 

$78.53 


03/01/2017 

$54.19 

$9.20 

$16.14 

$0.00 

$79.53 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 







HYDRAULIC DRILLS 

06/01/2014 

$34.85 

$7.30 

$12.70 

$0.00 

$54.85 

LABORERS - ZONE 1 

12/01/2014 

$35.60 

$7.30 

$12.70 

$0.00 

$55.60 


06/01/2015 

$36.35 

$7.30 

$12.70 

$0.00 

$56.35 


12/01/2015 

$37.10 

$7.30 

$12.70 

$0.00 

$57.10 


06/01/2016 

$37.85 

$7.30 

$12.70 

$0.00 

$57.85 


12/01/2016 

$38.85 

$7.30 

$12.70 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 







INSULATOR (PIPES & TANKS) 

09/01/2013 

$42.11 

$10.95 

$12.10 

$0.00 

$65.16 

HEAT & FROST INSULATORS LOCAL 6 (BOSTON) 

09/01/2014 

$44.11 

$10.95 

$12.10 

$0.00 

$67.16 


Apprentice - ASBESTOS INSULATOR (Pipes & Tanks) - Local 6 Boston 


Effective Date - 

Step percent 

09/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$21.06 

$10.95 

$9.00 

$0.00 

$41.01 

2 

60 


$25.27 

$10.95 

$9.62 

$0.00 

$45.84 

3 

70 


$29.48 

$10.95 

$10.24 

$0.00 

$50.67 

4 

80 


$33.69 

$10.95 

$10.86 

$0.00 

$55.50 

Effective Date - 

09/01/2014 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 


$22.06 

$10.95 

$9.00 

$0.00 

$42.01 

2 

60 


$26.47 

$10.95 

$9.62 

$0.00 

$47.04 

3 

70 


$30.88 

$10.95 

$10.24 

$0.00 

$52.07 

4 

80 


$35.29 

$10.95 

$10.86 

$0.00 

$57.10 


Notes: 

Steps are 1 year 

Apprentice to Journeyworker Ratio: 1:4 


Issue Date: 08/06/2014 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental Tota i Rate 
Unemployment 


IRONWORKER/WELDER 03/16/2014 $41.19 $7.70 $19.25 $0.00 $68.14 

IRONWORKERS LOCAL 7 (BOSTON AREA) 


Apprentice - IRONWORKER - Local 7 Boston 
Effective Date - 03/16/2014 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

60 

$24.71 

$7.70 

$19.25 

$0.00 

$51.66 

2 

70 

$28.83 

$7.70 

$19.25 

$0.00 

$55.78 

3 

75 

$30.89 

$7.70 

$19.25 

$0.00 

$57.84 

4 

80 

$32.95 

$7.70 

$19.25 

$0.00 

$59.90 

5 

85 

$35.01 

$7.70 

$19.25 

$0.00 

$61.96 

6 

90 

$37.07 

$7.70 

$19.25 

$0.00 

$64.02 


Notes: 

** Structural 1:6; Ornamental 1:4 

Apprentice to Journeyworker Ratio:** 


JACKHAMMER & PAVING BREAKER OPERATOR 06/01/2014 $34.35 $7.30 $12.70 $0.00 $54.35 

LABORERS - ZONE 1 

12/01/2014 $35.10 $7.30 $12.70 $0.00 $55.10 

06/01/2015 $35.85 $7.30 $12.70 $0.00 $55.85 

12/01/2015 $36.60 $7.30 $12.70 $0.00 $56.60 

06/01/2016 $37.35 $7.30 $12.70 $0.00 $57.35 

12/01/2016 $38.35 $7.30 $12.70 $0.00 $58.35 

For apprentice rates see "Apprentice- LABORER" 

LABORER 06/01/2014 $34.10 $7.30 $12.70 $0.00 $54.10 

LABORERS - ZONE 1 

12/01/2014 $34.85 $7.30 $12.70 $0.00 $54.85 

06/01/2015 $35.60 $7.30 $12.70 $0.00 $55.60 

12/01/2015 $36.35 $7.30 $12.70 $0.00 $56.35 

06/01/2016 $37.10 $7.30 $12.70 $0.00 $57.10 

12/01/2016 $38.10 $7.30 $12.70 $0.00 $58.10 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - LABORER - Zone 1 
Effective Date - 06/01/2014 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 


$20.46 

$7.30 

$12.70 

$0.00 

$40.46 

2 

70 


$23.87 

$7.30 

$12.70 

$0.00 

$43.87 

3 

80 


$27.28 

$7.30 

$12.70 

$0.00 

$47.28 

4 

90 


$30.69 

$7.30 

$12.70 

$0.00 

$50.69 

Effective Date - 

12/01/2014 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

60 


$20.91 

$7.30 

$12.70 

$0.00 

$40.91 

2 

70 


$24.40 

$7.30 

$12.70 

$0.00 

$44.40 

3 

80 


$27.88 

$7.30 

$12.70 

$0.00 

$47.88 

4 

90 


$31.37 

$7.30 

$12.70 

$0.00 

$51.37 


Notes: 


Apprentice to Journeyworker Ratio: 1:5 


LABORER: CARPENTER TENDER 

LABORERS - ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

06/01/2014 

12/01/2014 

06/01/2015 

12/01/2015 

06/01/2016 

12/01/2016 

$34.10 

$34.85 

$35.60 

$36.35 

$37.10 

$38.10 

$7.30 

$7.30 

$7.30 

$7.30 

$7.30 

$7.30 

$12.70 

$12.70 

$12.70 

$12.70 

$12.70 

$12.70 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$54.10 

$54.85 

$55.60 

$56.35 

$57.10 

$58.10 

LABORER: CEMENT FINISHER TENDER 

06/01/2014 

$34.10 

$7.30 

$12.70 

$0.00 

$54.10 

LABORERS - ZONE 1 


12/01/2014 

$34.85 

$7.30 

$12.70 

$0.00 

$54.85 


06/01/2015 

$35.60 

$7.30 

$12.70 

$0.00 

$55.60 


12/01/2015 

$36.35 

$7.30 

$12.70 

$0.00 

$56.35 


06/01/2016 

$37.10 

$7.30 

$12.70 

$0.00 

$57.10 


12/01/2016 

$38.10 

$7.30 

$12.70 

$0.00 

$58.10 

For apprentice rates see "Apprentice- LABORER" 

LABORER: HAZARDOUS WASTE/ASBESTOS REMOVER 

06/01/2014 

$34.25 

$7.30 

$12.70 

$0.00 

$54.25 

LABORERS - ZONE 1 


12/01/2014 

$35.00 

$7.30 

$12.70 

$0.00 

$55.00 


06/01/2015 

$35.75 

$7.30 

$12.70 

$0.00 

$55.75 


12/01/2015 

$36.50 

$7.30 

$12.70 

$0.00 

$56.50 

For apprentice rates see "Apprentice- LABORER" 

LABORER: MASON TENDER 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 

$54.35 

LABORERS - ZONE 1 


12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 


Issue Date: 08/06/2014 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

LABORER: MULTI-TRADE TENDER 

06/01/2014 

$34.10 

$7.30 

$12.70 

$0.00 

$54.10 

LABORERS - ZONE 1 

12/01/2014 

$34.85 

$7.30 

$12.70 

$0.00 

$54.85 


06/01/2015 

$35.60 

$7.30 

$12.70 

$0.00 

$55.60 


12/01/2015 

$36.35 

$7.30 

$12.70 

$0.00 

$56.35 


06/01/2016 

$37.10 

$7.30 

$12.70 

$0.00 

$57.10 


12/01/2016 

$38.10 

$7.30 

$12.70 

$0.00 

$58.10 

For apprentice rates see "Apprentice- LABORER" 







LABORER: TREE REMOVER 

06/01/2014 

$34.10 

$7.30 

$12.70 

$0.00 

$54.10 

LABORERS - ZONE 1 

12/01/2014 

$34.85 

$7.30 

$12.70 

$0.00 

$54.85 


06/01/2015 

$35.60 

$7.30 

$12.70 

$0.00 

$55.60 


12/01/2015 

$36.35 

$7.30 

$12.70 

$0.00 

$56.35 


06/01/2016 

$37.10 

$7.30 

$12.70 

$0.00 

$57.10 


12/01/2016 

$38.10 

$7.30 

$12.70 

$0.00 

$58.10 

This classification applies to all tree work associated with the removal of standing trees, and trimming and removal of branches and limbs when the work is not done for 


a utility company for the purpose of operation, maintenance or repair of utility company equipment. For apprentice rates see " 

Apprentice- LABORER" 



LASER BEAM OPERATOR 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 

$54.35 

LABORERS - ZONE 1 

12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







MARBLE & TILE FINISHERS 

08/01/2014 

$37.37 

$10.18 

$16.90 

$0.00 

$64.45 

BRICKLAYERS LOCAL 3 - MARBLE & TILE 

02/01/2015 

$37.82 

$10.18 

$16.90 

$0.00 

$64.90 


08/01/2015 

$38.53 

$10.18 

$16.97 

$0.00 

$65.68 


02/01/2016 

$38.98 

$10.18 

$16.97 

$0.00 

$66.13 


08/01/2016 

$39.68 

$10.18 

$17.05 

$0.00 

$66.91 


02/01/2017 

$40.14 

$10.18 

$17.05 

$0.00 

$67.37 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MARBLE * TILE FINISHER - Local 3 Marble & Tile 


Effective Date - 

Step percent 

08/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$18.69 

$10.18 

$16.90 

$0.00 

$45.77 

2 

60 


$22.42 

$10.18 

$16.90 

$0.00 

$49.50 

3 

70 


$26.16 

$10.18 

$16.90 

$0.00 

$53.24 

4 

80 


$29.90 

$10.18 

$16.90 

$0.00 

$56.98 

5 

90 


$33.63 

$10.18 

$16.90 

$0.00 

$60.71 

Effective Date - 

Step percent 

02/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$18.91 

$10.18 

$16.90 

$0.00 

$45.99 

2 

60 


$22.69 

$10.18 

$16.90 

$0.00 

$49.77 

3 

70 


$26.47 

$10.18 

$16.90 

$0.00 

$53.55 

4 

80 


$30.26 

$10.18 

$16.90 

$0.00 

$57.34 

5 

90 


$34.04 

$10.18 

$16.90 

$0.00 

$61.12 


Notes: 

Apprentice to Journeyworker Ratio: 1:3 

MARBLE MASONS.TILELAYERS & TERRAZZO MECH 

BRICKLAYERS LOCAL 3 - MARBLE & TILE 


08/01/2014 

$49.00 

$10.18 

$18.22 

$0.00 

$77.40 

02/01/2015 

$49.56 

$10.18 

$18.22 

$0.00 

$77.96 

08/01/2015 

$50.46 

$10.18 

$18.29 

$0.00 

$78.93 

02/01/2016 

$51.03 

$10.18 

$18.29 

$0.00 

$79.50 

08/01/2016 

$51.93 

$10.18 

$18.37 

$0.00 

$80.48 

02/01/2017 

$52.50 

$10.18 

$18.37 

$0.00 

$81.05 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MARBLE-TILE-TERRAZZO MECHANIC - Local 3 Marble & Tile 


Effective Date - 08/01/2014 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$24.50 

$10.18 

$18.22 

$0.00 


$52.90 


2 

60 

$29.40 

$10.18 

$18.22 

$0.00 


$57.80 


3 

70 

$34.30 

$10.18 

$18.22 

$0.00 


$62.70 


4 

80 

$39.20 

$10.18 

$18.22 

$0.00 


$67.60 


5 

90 

$44.10 

$10.18 

$18.22 

$0.00 


$72.50 


Effective Date - 02/01/2015 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$24.78 

$10.18 

$18.22 

$0.00 


$53.18 


2 

60 

$29.74 

$10.18 

$18.22 

$0.00 


$58.14 


3 

70 

$34.69 

$10.18 

$18.22 

$0.00 


$63.09 


4 

80 

$39.65 

$10.18 

$18.22 

$0.00 


$68.05 


5 

90 

$44.60 

$10.18 

$18.22 

$0.00 


$73.00 


Notes: 







-_ i 









_i 


Apprentice to Journeyworker Ratio: 1:5 








MECH. SWEEPER OPERATOR (ON CONST. SITES) 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 


$64.29 

OPERA TING ENGINEERS LOCAL 4 








For apprentice rates see ' 

'Apprentice- OPERATING ENGINEERS" 








MECHANICS MAINTENANCE 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 


$64.29 

OPERA TING ENGINEERS LOCAL 4 








For apprentice rates see ' 

'Apprentice- OPERATING ENGINEERS" 








MILLWRIGHT (Zone 1) 

04/01/2014 

$35.73 

$9.80 

$16.21 

$0.00 


$61.74 

MILLWRIGHTS LOCAL 1121 

- Zone 1 










10/01/2014 

$36.68 

$9.80 

$16.21 

$0.00 


$62.69 



04/01/2015 

$37.64 

$9.80 

$16.21 

$0.00 


$63.65 


Issue Date: 08/06/2014 


Wage Request Number: 20140806-006 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MILLWRIGHT - Local 1121 Zone 1 


Effective Date - 04/01/2014 




Supplemental 




Step percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 55 

$19.65 

$9.80 

$4.48 

$0.00 


$33.93 


2 65 

$23.22 

$9.80 

$13.36 

$0.00 


$46.38 


3 75 

$26.80 

$9.80 

$14.18 

$0.00 


$50.78 


4 85 

$30.37 

$9.80 

$14.99 

$0.00 


$55.16 


Effective Date - 10/01/2014 




Supplemental 




Step percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 55 

$20.17 

$9.80 

$4.48 

$0.00 


$34.45 


2 65 

$23.84 

$9.80 

$13.36 

$0.00 


$47.00 


3 75 

$27.51 

$9.80 

$14.18 

$0.00 


$51.49 


4 85 

$31.18 

$9.80 

$14.99 

$0.00 


$55.97 


Notes: 






~i 


Steps are 2,000 hours 






i 


Apprentice to Journeyworker Ratio: 1:5 








MORTAR MIXER 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 


$54.35 

LABORERS - ZONE 1 

12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 


$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 


$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 


$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 


$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 


$58.35 

For apprentice rates see "Apprentice- LABORER" 








OILER (OTHER THAN TRUCK CRANES.GRADALLS) 

12/01/2013 

$20.96 

$10.00 

$14.18 

$0.00 


$45.14 

OPERA TING ENGINEERS LOCAL 4 








For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








OILER (TRUCK CRANES, GRAD ALLS) 

12/01/2013 

$24.43 

$10.00 

$14.18 

$0.00 


$48.61 

OPERA TING ENGINEERS LOCAL 4 








For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








OTHER POWER DRIVEN EQUIPMENT - CLASS II 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 


$64.29 

OPERA TING ENGINEERS LOCAL 4 








For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








PAINTER (BRIDGES/TANKS) 

07/01/2014 

$46.76 

$7.85 

$16.10 

$0.00 


$70.71 

PAINTERS LOCAL 35 - ZONE 2 

01/01/2015 

$47.66 

$7.85 

$16.10 

$0.00 


$71.61 


07/01/2015 

$48.56 

$7.85 

$16.10 

$0.00 


$72.51 


01/01/2016 

$49.51 

$7.85 

$16.10 

$0.00 


$73.46 


07/01/2016 

$50.46 

$7.85 

$16.10 

$0.00 


$74.41 


01/01/2017 

$51.41 

$7.85 

$16.10 

$0.00 


$75.36 


Issue Date: 08/06/2014 


Wage Request Number: 20140806-006 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 - BRIDCES/TANKS 


Effective Date - 

07/01/2014 




Supplemental 




Step 

percent 


Apprentice Base Wage 

Elealth 

Pension 

Unemployment 

Total Rate 


1 

50 


$23.38 

$7.85 

$0.00 

$0.00 


$31.23 


2 

55 


$25.72 

$7.85 

$3.66 

$0.00 


$37.23 


3 

60 


$28.06 

$7.85 

$3.99 

$0.00 


$39.90 


4 

65 


$30.39 

$7.85 

$4.32 

$0.00 


$42.56 


5 

70 


$32.73 

$7.85 

$14.11 

$0.00 


$54.69 


6 

75 


$35.07 

$7.85 

$14.44 

$0.00 


$57.36 


7 

80 


$37.41 

$7.85 

$14.77 

$0.00 


$60.03 


8 

90 


$42.08 

$7.85 

$15.44 

$0.00 


$65.37 


Effective Date - 

01/01/2015 




Supplemental 




Step 

percent 


Apprentice Base Wage 

Elealth 

Pension 

Unemployment 

Total Rate 


1 

50 


$23.83 

$7.85 

$0.00 

$0.00 


$31.68 


2 

55 


$26.21 

$7.85 

$3.66 

$0.00 


$37.72 


3 

60 


$28.60 

$7.85 

$3.99 

$0.00 


$40.44 


4 

65 


$30.98 

$7.85 

$4.32 

$0.00 


$43.15 


5 

70 


$33.36 

$7.85 

$14.11 

$0.00 


$55.32 


6 

75 


$35.75 

$7.85 

$14.44 

$0.00 


$58.04 


7 

80 


$38.13 

$7.85 

$14.77 

$0.00 


$60.75 


8 

90 


$42.89 

$7.85 

$15.44 

$0.00 


$66.18 


Notes: 

■ - - - " 



- - - - 

- - - 

- - - — 

- - 



1 

Steps are 750 hrs. 






1 

| 


Apprentice to Journeyworker Ratio:l:l 

- - - - - - — 




_ - . 



PAINTER (SPRAY OR SANDBLAST, NEW) * 

07/01/2014 

$37.66 

$7.85 

$16.10 

$0.00 


$61.61 

* If 30% or more of surfaces to be painted are new construction, 
wrll; . t t „ , , 01/01/2015 

NEW paint rate shall be used.PAINTERS LOCAL 35 - ZONE 2 

$38.56 

$7.85 

$16.10 

$0.00 


$62.51 




07/01/2015 

$39.46 

$7.85 

$16.10 

$0.00 


$63.41 




01/01/2016 

$40.41 

$7.85 

$16.10 

$0.00 


$64.36 




07/01/2016 

$41.36 

$7.85 

$16.10 

$0.00 


$65.31 




01/01/2017 

$42.31 

$7.85 

$16.10 

$0.00 


$66.26 


Issue Date: 08/06/2014 


Wage Request Number: 20140806-006 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - New 


Effective Date - 

Step percent 

07/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$18.83 

$7.85 

$0.00 

$0.00 

$26.68 

2 

55 


$20.71 

$7.85 

$3.66 

$0.00 

$32.22 

3 

60 


$22.60 

$7.85 

$3.99 

$0.00 

$34.44 

4 

65 


$24.48 

$7.85 

$4.32 

$0.00 

$36.65 

5 

70 


$26.36 

$7.85 

$14.11 

$0.00 

$48.32 

6 

75 


$28.25 

$7.85 

$14.44 

$0.00 

$50.54 

7 

80 


$30.13 

$7.85 

$14.77 

$0.00 

$52.75 

8 

90 


$33.89 

$7.85 

$15.44 

$0.00 

$57.18 

Effective Date - 

01/01/2015 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 


$19.28 

$7.85 

$0.00 

$0.00 

$27.13 

2 

55 


$21.21 

$7.85 

$3.66 

$0.00 

$32.72 

3 

60 


$23.14 

$7.85 

$3.99 

$0.00 

$34.98 

4 

65 


$25.06 

$7.85 

$4.32 

$0.00 

$37.23 

5 

70 


$26.99 

$7.85 

$14.11 

$0.00 

$48.95 

6 

75 


$28.92 

$7.85 

$14.44 

$0.00 

$51.21 

7 

80 


$30.85 

$7.85 

$14.77 

$0.00 

$53.47 

8 

90 


$34.70 

$7.85 

$15.44 

$0.00 

$57.99 


Notes: 

Steps are 750 hrs. 

Apprentice to Journeyworker Ratio:l:l 


PAINTER (SPRAY OR SANDBLAST, REPAINT) 

PAINTERS LOCAL 35 - ZONE 2 


07/01/2014 

$35.72 

$7.85 

$16.10 

$0.00 

$59.67 

01/01/2015 

$36.62 

$7.85 

$16.10 

$0.00 

$60.57 

07/01/2015 

$37.52 

$7.85 

$16.10 

$0.00 

$61.47 

01/01/2016 

$38.47 

$7.85 

$16.10 

$0.00 

$62.42 

07/01/2016 

$39.42 

$7.85 

$16.10 

$0.00 

$63.37 

01/01/2017 

$40.37 

$7.85 

$16.10 

$0.00 

$64.32 


Issue Date: 08/06/2014 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - Repaint 


Effective Date - 07/01/2014 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$17.86 

$7.85 

$0.00 

$0.00 

$25.71 


2 55 

$19.65 

$7.85 

$3.66 

$0.00 

$31.16 


3 60 

$21.43 

$7.85 

$3.99 

$0.00 

$33.27 


4 65 

$23.22 

$7.85 

$4.32 

$0.00 

$35.39 


5 70 

$25.00 

$7.85 

$14.11 

$0.00 

$46.96 


6 75 

$26.79 

$7.85 

$14.44 

$0.00 

$49.08 


7 80 

$28.58 

$7.85 

$14.77 

$0.00 

$51.20 


8 90 

$32.15 

$7.85 

$15.44 

$0.00 

$55.44 


Effective Date - 01/01/2015 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$18.31 

$7.85 

$0.00 

$0.00 

$26.16 


2 55 

$20.14 

$7.85 

$3.66 

$0.00 

$31.65 


3 60 

$21.97 

$7.85 

$3.99 

$0.00 

$33.81 


4 65 

$23.80 

$7.85 

$4.32 

$0.00 

$35.97 


5 70 

$25.63 

$7.85 

$14.11 

$0.00 

$47.59 


6 75 

$27.47 

$7.85 

$14.44 

$0.00 

$49.76 


7 80 

$29.30 

$7.85 

$14.77 

$0.00 

$51.92 


8 90 

$32.96 

$7.85 

$15.44 

$0.00 

$56.25 



- 

_ 

_ 

_ 

_, 


Notes: 

Steps are 750 hrs. 





1 

_l 


Apprentice to Journeyworker Ratio:l:l 

PAINTER (TRAFFIC MARKINGS) 

06/01/2014 

$34.10 

$7.30 

$12.70 

$0.00 

$54.10 

LABORERS - ZONE 1 


12/01/2014 

$34.85 

$7.30 

$12.70 

$0.00 

$54.85 


06/01/2015 

$35.60 

$7.30 

$12.70 

$0.00 

$55.60 


12/01/2015 

$36.35 

$7.30 

$12.70 

$0.00 

$56.35 


06/01/2016 

$37.10 

$7.30 

$12.70 

$0.00 

$57.10 


12/01/2016 

$38.10 

$7.30 

$12.70 

$0.00 

$58.10 

For Apprentice rates see "Apprentice- LABORER" 

PAINTER / TAPER (BRUSH, NEW) * 

07/01/2014 

$36.26 

$7.85 

$16.10 

$0.00 

$60.21 

* If 30% or more of surfaces to be painted are new construction, 

_ . . F 01/01/2015 

$37.16 

$7.85 

$16.10 

$0.00 

$61.11 

NbW paint rate shall be used .PAINTERS LOCAL 35 - ZONE 2 


07/01/2015 

$38.06 

$7.85 

$16.10 

$0.00 

$62.01 


01/01/2016 

$39.01 

$7.85 

$16.10 

$0.00 

$62.96 


07/01/2016 

$39.96 

$7.85 

$16.10 

$0.00 

$63.91 


01/01/2017 

$40.91 

$7.85 

$16.10 

$0.00 

$64.86 


Issue Date: 08/06/2014 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER - Local 35 Zone 2 - BRUSH NEW 
Effective Date - 07/01/2014 


Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$18.13 

$7.85 

$0.00 

$0.00 


$25.98 


2 

55 

$19.94 

$7.85 

$3.66 

$0.00 


$31.45 


3 

60 

$21.76 

$7.85 

$3.99 

$0.00 


$33.60 


4 

65 

$23.57 

$7.85 

$4.32 

$0.00 


$35.74 


5 

70 

$25.38 

$7.85 

$14.11 

$0.00 


$47.34 


6 

75 

$27.20 

$7.85 

$14.44 

$0.00 


$49.49 


7 

80 

$29.01 

$7.85 

$14.77 

$0.00 


$51.63 


8 

90 

$32.63 

$7.85 

$15.44 

$0.00 


$55.92 


Effective Date - 01/01/2015 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$18.58 

$7.85 

$0.00 

$0.00 


$26.43 


2 

55 

$20.44 

$7.85 

$3.66 

$0.00 


$31.95 


3 

60 

$22.30 

$7.85 

$3.99 

$0.00 


$34.14 


4 

65 

$24.15 

$7.85 

$4.32 

$0.00 


$36.32 


5 

70 

$26.01 

$7.85 

$14.11 

$0.00 


$47.97 


6 

75 

$27.87 

$7.85 

$14.44 

$0.00 


$50.16 


7 

80 

$29.73 

$7.85 

$14.77 

$0.00 


$52.35 


8 

90 

$33.44 

$7.85 

$15.44 

$0.00 


$56.73 


Notes: 

1 

Steps are 750 hrs. 






~i 

i 


Apprentice to Journeyworker Ratio:l:l 

- - - - - - — 




_ - . 



PAINTER / TAPER (BRUSH, REPAINT) 

07/01/2014 

$34.32 

$7.85 

$16.10 

$0.00 


$58.27 

PAINTERS LOCAL 35 - ZONE 2 










01/01/2015 

$35.22 

$7.85 

$16.10 

$0.00 


$59.17 



07/01/2015 

$36.12 

$7.85 

$16.10 

$0.00 


$60.07 



01/01/2016 

$37.07 

$7.85 

$16.10 

$0.00 


$61.02 



07/01/2016 

$38.02 

$7.85 

$16.10 

$0.00 


$61.97 



01/01/2017 

$38.97 

$7.85 

$16.10 

$0.00 


$62.92 


Issue Date: 08/06/2014 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - BRUSH REPAINT 


Effective Date - 

07/01/2014 




Supplemental 




Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 


$17.16 

$7.85 

$0.00 

$0.00 


$25.01 


2 

55 


$18.88 

$7.85 

$3.66 

$0.00 


$30.39 


3 

60 


$20.59 

$7.85 

$3.99 

$0.00 


$32.43 


4 

65 


$22.31 

$7.85 

$4.32 

$0.00 


$34.48 


5 

70 


$24.02 

$7.85 

$14.11 

$0.00 


$45.98 


6 

75 


$25.74 

$7.85 

$14.44 

$0.00 


$48.03 


7 

80 


$27.46 

$7.85 

$14.77 

$0.00 


$50.08 


8 

90 


$30.89 

$7.85 

$15.44 

$0.00 


$54.18 


Effective Date - 

01/01/2015 




Supplemental 




Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 


$17.61 

$7.85 

$0.00 

$0.00 


$25.46 


2 

55 


$19.37 

$7.85 

$3.66 

$0.00 


$30.88 


3 

60 


$21.13 

$7.85 

$3.99 

$0.00 


$32.97 


4 

65 


$22.89 

$7.85 

$4.32 

$0.00 


$35.06 


5 

70 


$24.65 

$7.85 

$14.11 

$0.00 


$46.61 


6 

75 


$26.42 

$7.85 

$14.44 

$0.00 


$48.71 


7 

80 


$28.18 

$7.85 

$14.77 

$0.00 


$50.80 


8 

90 


$31.70 

$7.85 

$15.44 

$0.00 


$54.99 


Notes: 

■ - - - " 



- - - - 

- - - 

- - - — 

- - 



1 

Steps are 750 hrs. 






1 

| 


Apprentice to Journeyworker Ratio:l:l 

- - - - -- 



— - - — 

_ - ■ 



PANEL & PICKUP TRUCKS DRIVER 

08/01/2014 

$32.23 

$9.91 

$8.80 

$0.00 


$50.94 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2014 

$32.23 

$9.91 

$9.33 

$0.00 


$51.47 




06/01/2015 

$32.58 

$9.91 

$9.33 

$0.00 


$51.82 




08/01/2015 

$32.58 

$10.41 

$9.33 

$0.00 


$52.32 




12/01/2015 

$32.58 

$10.41 

$10.08 

$0.00 


$53.07 




06/01/2016 

$33.08 

$10.41 

$10.08 

$0.00 


$53.57 




08/01/2016 

$33.08 

$10.91 

$10.08 

$0.00 


$54.07 




12/01/2016 

$33.08 

$10.91 

$10.89 

$0.00 


$54.88 

PIER AND DOCK CONSTRUCTOR (UNDERPINNING AND 08/01/2014 

$41.60 

$9.80 

$18.17 

$0.00 


$69.57 

Dt CJK) 

PILE DRIVER LOCAL 56 (ZONE 1) 


08/01/2015 

$43.10 

$9.80 

$18.17 

$0.00 


$71.07 

PILE DRIVER 



08/01/2014 

$41.60 

$9.80 

$18.17 

$0.00 


$69.57 

PILE DRIVER LOCAL 56 (ZONE 1) 


08/01/2015 

$43.10 

$9.80 

$18.17 

$0.00 


$71.07 


Issue Date: 08/06/2014 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PILE DRIVER - Local 56 Zone 1 


Effective Date - 

Step percent 

08/01/2014 

Apprentice Base Wage 

Elealth 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 


$20.80 

$9.80 

$18.17 

$0.00 


$48.77 


2 

60 


$24.96 

$9.80 

$18.17 

$0.00 


$52.93 


3 

70 


$29.12 

$9.80 

$18.17 

$0.00 


$57.09 


4 

75 


$31.20 

$9.80 

$18.17 

$0.00 


$59.17 


5 

80 


$33.28 

$9.80 

$18.17 

$0.00 


$61.25 


6 

80 


$33.28 

$9.80 

$18.17 

$0.00 


$61.25 


7 

90 


$37.44 

$9.80 

$18.17 

$0.00 


$65.41 


8 

90 


$37.44 

$9.80 

$18.17 

$0.00 


$65.41 


Effective Date - 

08/01/2015 




Supplemental 




Step 

percent 


Apprentice Base Wage 

Elealth 

Pension 

Unemployment 

Total Rate 


1 

50 


$21.55 

$9.80 

$18.17 

$0.00 


$49.52 


2 

60 


$25.86 

$9.80 

$18.17 

$0.00 


$53.83 


3 

70 


$30.17 

$9.80 

$18.17 

$0.00 


$58.14 


4 

75 


$32.33 

$9.80 

$18.17 

$0.00 


$60.30 


5 

80 


$34.48 

$9.80 

$18.17 

$0.00 


$62.45 


6 

80 


$34.48 

$9.80 

$18.17 

$0.00 


$62.45 


7 

90 


$38.79 

$9.80 

$18.17 

$0.00 


$66.76 


8 

90 


$38.79 

$9.80 

$18.17 

$0.00 


$66.76 


Notes: 








~i 


1 

Apprentice to Journeyworker Ratio: 1:3 

— 




— 

i 


PIPEFITTER & STEAMFITTER 


03/01/2014 

$48.19 

$9.20 

$16.14 

$0.00 


$73.53 

PIPEFITTERS LOCAL 537 













09/01/2014 

$49.19 

$9.20 

$16.14 

$0.00 


$74.53 




03/01/2015 

$50.19 

$9.20 

$16.14 

$0.00 


$75.53 




09/01/2015 

$51.19 

$9.20 

$16.14 

$0.00 


$76.53 




03/01/2016 

$52.19 

$9.20 

$16.14 

$0.00 


$77.53 




09/01/2016 

$53.19 

$9.20 

$16.14 

$0.00 


$78.53 




03/01/2017 

$54.19 

$9.20 

$16.14 

$0.00 


$79.53 
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Classification 



Effective Date Base Wage 

Health 

„ Supplemental 

Pension 

Unemployment 

Total Rate 


Apprentice- PIPEFITTER - Local 537 
Effective Date - 03/01/2014 




Supplemental 





Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 



1 

40 

$19.28 

$9.20 

$7.00 

$0.00 


$35.48 



2 

45 

$21.69 

$9.20 

$16.14 

$0.00 


$47.03 



3 

60 

$28.91 

$9.20 

$16.14 

$0.00 


$54.25 



4 

70 

$33.73 

$9.20 

$16.14 

$0.00 


$59.07 



5 

80 

$38.55 

$9.20 

$16.14 

$0.00 


$63.89 



Effective Date - 09/01/2014 




Supplemental 





Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 



1 

40 

$19.68 

$9.20 

$7.00 

$0.00 


$35.88 



2 

45 

$22.14 

$9.20 

$16.14 

$0.00 


$47.48 



3 

60 

$29.51 

$9.20 

$16.14 

$0.00 


$54.85 



4 

70 

$34.43 

$9.20 

$16.14 

$0.00 


$59.77 



5 

80 

$39.35 

$9.20 

$16.14 

$0.00 


$64.69 



Notes: 

** 1:3; 3:15; 1:10 thereafter/Steps 

are 1 yr. 





1 




Refrig/AC Mechanic **l:l;l:2;2:4;3:6;4:8;5:10;6:12;7:14;8:17;9:20;10:23(Max) 



1 



Apprentice to Journeyworker Ratio:** 








PIPELAYER 



06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 


$54.35 

LABORERS - ZONE 1 


12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 


$55.10 




06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 


$55.85 




12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 


$56.60 




06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 


$57.35 




12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 


$58.35 

For apprentice rates see ' 

"Apprentice- LABORER" 








PLUMBERS & GASFITTERS 

03/01/2014 

$49.41 

$9.82 

$14.29 

$0.00 


$73.52 

PLUMBERS & GASFITTERS LOCAL 12 

09/01/2014 

$50.41 

$9.82 

$14.29 

$0.00 


$74.52 




03/01/2015 

$51.41 

$9.82 

$14.29 

$0.00 


$75.52 




09/01/2015 

$52.41 

$9.82 

$14.29 

$0.00 


$76.52 




03/01/2016 

$53.56 

$9.82 

$14.29 

$0.00 


$77.67 




09/01/2016 

$54.61 

$9.82 

$14.29 

$0.00 


$78.72 




03/01/2017 

$55.61 

$9.82 

$14.29 

$0.00 


$79.72 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PLUMBER/GASFITTER - Local 12 


Effective Date - 

Step percent 

03/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

35 


$17.29 

$9.82 

$5.33 

$0.00 

$32.44 

2 

40 


$19.76 

$9.82 

$6.02 

$0.00 

$35.60 

3 

55 


$27.18 

$9.82 

$8.08 

$0.00 

$45.08 

4 

65 


$32.12 

$9.82 

$9.47 

$0.00 

$51.41 

5 

75 


$37.06 

$9.82 

$10.85 

$0.00 

$57.73 

Effective Date - 

Step percent 

09/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

35 


$17.64 

$9.82 

$5.33 

$0.00 

$32.79 

2 

40 


$20.16 

$9.82 

$6.02 

$0.00 

$36.00 

3 

55 


$27.73 

$9.82 

$8.08 

$0.00 

$45.63 

4 

65 


$32.77 

$9.82 

$9.47 

$0.00 

$52.06 

5 

75 


$37.81 

$9.82 

$10.85 

$0.00 

$58.48 


Notes: 

** 1:2; 2:6; 3:10; 4:14; 5:19/Steps are 1 yr 
Step4 with lic$54.58 Step5 with lic$60.90 

Apprentice to Journeyworker Ratio:** 


PNEUMATIC CONTROLS (TEMP.) 

03/01/2014 

$48.19 

$9.20 

$16.14 

$0.00 

$73.53 

PIPEFITTERS LOCAL 537 

09/01/2014 

$49.19 

$9.20 

$16.14 

$0.00 

$74.53 


03/01/2015 

$50.19 

$9.20 

$16.14 

$0.00 

$75.53 


09/01/2015 

$51.19 

$9.20 

$16.14 

$0.00 

$76.53 


03/01/2016 

$52.19 

$9.20 

$16.14 

$0.00 

$77.53 


09/01/2016 

$53.19 

$9.20 

$16.14 

$0.00 

$78.53 


03/01/2017 

$54.19 

$9.20 

$16.14 

$0.00 

$79.53 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 







PNEUMATIC DRILL/TOOL OPERATOR 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 

$54.35 

LABORERS - ZONE 1 

12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







POWDERMAN & BLASTER 

06/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 

LABORERS - ZONE 1 

12/01/2014 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


06/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


12/01/2015 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


06/01/2016 

$38.10 

$7.30 

$12.70 

$0.00 

$58.10 


12/01/2016 

$39.10 

$7.30 

$12.70 

$0.00 

$59.10 

For apprentice rates see "Apprentice- LABORER" 







POWER SHOVEL/DERRICK/TRENCHING MACHINE 

12/01/2013 

$40.49 

$10.00 

$14.18 

$0.00 

$64.67 


OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 
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Classification 


Pension 


PUMP OPERATOR (CONCRETE) 

OPERA TING ENGINEERS LOCAL 4 


Effective Date Base Wage 


Health 


Supplemental Total Rate 
Unemployment 


12/01/2013 $40.49 $10.00 $14.18 $0.00 $64.67 


For apprentice rates see "Apprentice- OPERATING ENGINEERS" 


PUMP OPERATOR (DEWATERING, OTHER) 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$28.11 

$10.00 

$14.18 

$0.00 

$52.29 

READY MIX CONCRETE DRIVERS after 4/30/10 

07/01/2014 

$27.73 

$7.73 

$8.65 

$0.00 

$44.11 

(Drivers Hired After 4/30/2010) TEAMSTERS LOCAL 25c 

05/01/2015 

$27.88 

$7.73 

$8.92 

$0.00 

$44.53 


07/01/2015 

$27.88 

$7.98 

$8.92 

$0.00 

$44.78 


05/01/2016 

$28.03 

$7.98 

$9.31 

$0.00 

$45.32 


07/01/2016 

$28.03 

$8.23 

$9.31 

$0.00 

$45.57 


05/01/2017 

$28.18 

$8.23 

$9.72 

$0.00 

$46.13 


07/01/2017 

$28.18 

$8.48 

$9.72 

$0.00 

$46.38 

READY-MIX CONCRETE DRIVER 

TEAMSTERS LOCAL 25c 

07/01/2014 

$29.03 

$7.73 

$8.65 

$0.00 

$45.41 


05/01/2015 

$29.18 

$7.73 

$8.92 

$0.00 

$45.83 


07/01/2015 

$29.18 

$7.98 

$8.92 

$0.00 

$46.08 


05/01/2016 

$29.33 

$7.98 

$9.31 

$0.00 

$46.62 


07/01/2016 

$29.33 

$8.23 

$9.31 

$0.00 

$46.87 


05/01/2017 

$29.48 

$8.23 

$9.72 

$0.00 

$47.43 


07/01/2017 

$29.48 

$8.48 

$9.72 

$0.00 

$47.68 

RECLAIMERS 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 

$64.29 

RESIDENTIAL WOOD FRAME (All Other Work) 

CARPENTERS -ZONE 2 (Residential Wood) 

04/01/2011 

$24.24 

$8.67 

$15.51 

$0.00 

$48.42 

RESIDENTIAL WOOD FRAME CARPENTER ** 05/01/2011 $24.24 $6.34 $6.23 

** The Residential Wood Frame Carpenter classification applies 
only to the construction of new, wood frame residences that do 
not exceed four stories including the basement. CARPENTERS -ZONE 

2 (Residential Wood) 

As of 9/1/09 Carpentry work on wood-frame residential WEATHERIZATION projects shall be paid the RESIDENTIAL WOOD FRAME CARPENTER rate. 

$0.00 

$36.81 


Apprentice - CARPENTER (Residential Wood Frame) - Zone 2 

Effective Date - 05/01/2011 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$14.54 

$6.34 

$0.00 

$0.00 

$20.88 

2 

60 

$14.54 

$6.34 

$6.23 

$0.00 

$27.11 

3 

65 

$15.76 

$6.34 

$6.23 

$0.00 

$28.33 

4 

70 

$16.97 

$6.34 

$6.23 

$0.00 

$29.54 

5 

75 

$18.18 

$6.34 

$6.23 

$0.00 

$30.75 

6 

80 

$19.39 

$6.34 

$6.23 

$0.00 

$31.96 

7 

85 

$20.60 

$6.34 

$6.23 

$0.00 

$33.17 

8 

90 

$21.82 

$6.34 

$6.23 

$0.00 

$34.39 

Notes: 






~i 

i 

Apprentice to Journeyworker Ratio: 1:5 




— 

i 


Issue Date: 08/06/2014 


Wage Request Number: 20140806-006 


Page 29 of 38 





Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

RIDE-ON MOTORIZED BUGGY OPERATOR 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 

$54.35 

LABORERS - ZONE 1 

12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







ROLLER/SPREADER/MULCHING MACHINE 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 

$64.29 

OPERA TING ENGINEERS LOCAL 4 







For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







ROOFER (Inc.Roofer Waterproofng &Roofer Damproofg) 

08/01/2014 

$39.21 

$10.50 

$11.60 

$0.00 

$61.31 

ROOFERS LOCAL 33 

02/01/2015 

$40.11 

$10.50 

$11.60 

$0.00 

$62.21 


08/01/2015 

$41.01 

$10.50 

$11.60 

$0.00 

$63.11 


02/01/2016 

$41.91 

$10.50 

$11.60 

$0.00 

$64.01 


Apprentice - ROOFER - Local 33 


Effective Date - 

Step percent 

08/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$19.61 

$10.50 

$3.38 

$0.00 

$33.49 

2 

60 

$23.53 

$10.50 

$11.60 

$0.00 

$45.63 

3 

65 

$25.49 

$10.50 

$11.60 

$0.00 

$47.59 

4 

75 

$29.41 

$10.50 

$11.60 

$0.00 

$51.51 

5 

85 

$33.33 

$10.50 

$11.60 

$0.00 

$55.43 

Effective Date - 

Step percent 

02/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$20.06 

$10.50 

$3.38 

$0.00 

$33.94 

2 

60 

$24.07 

$10.50 

$11.60 

$0.00 

$46.17 

3 

65 

$26.07 

$10.50 

$11.60 

$0.00 

$48.17 

4 

75 

$30.08 

$10.50 

$11.60 

$0.00 

$52.18 

5 

85 

$34.09 

$10.50 

$11.60 

$0.00 

$56.19 

Notes: 

** 1:5, 2:6-10, the 1:10; Reroofing: 1:4, then 1:1 

Step 1 is 2000 hrs.; Steps 2-5 are 1000 hrs. 




i 


Apprentice to Journeyworker Ratio:** 

ROOFER SLATE/TILE/PRECAST CONCRETE 08/01/2014 $39.46 $10.50 $11.60 $0.00 $61.56 

ROOFERS LOCAL 33 

02/01/2015 $40.36 $10.50 $11.60 $0.00 $62.46 

08/01/2015 $41.26 $10.50 $11.60 $0.00 $63.36 

02/01/2016 $42.16 $10.50 $11.60 $0.00 $64.26 

For apprentice rates see "Apprentice- ROOFER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

SHEETMETAL WORKER 

08/01/2014 

$43.61 

$9.82 

$19.74 

$2.17 

$75.34 

SHEETMETAL WORKERS LOCAL 17-A 

02/01/2015 

$44.51 

$9.82 

$19.74 

$2.17 

$76.24 


08/01/2015 

$45.51 

$9.82 

$19.74 

$2.17 

$77.24 


02/01/2016 

$46.51 

$9.82 

$19.74 

$2.17 

$78.24 


08/01/2016 

$47.66 

$9.82 

$19.74 

$2.17 

$79.39 


02/01/2017 

$48.76 

$9.82 

$19.74 

$2.17 

$80.49 


08/01/2017 

$49.86 

$9.82 

$19.74 

$2.17 

$81.59 


02/01/2018 

$51.01 

$9.82 

$19.74 

$2.17 

$82.74 


Apprentice - SHEET METAL WORKER - Local 17-A 

Effective Date - 08/01/2014 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 

$17.44 

$9.82 

$4.28 

$0.00 

$31.54 

2 

40 

$17.44 

$9.82 

$4.28 

$0.00 

$31.54 

3 

45 

$19.62 

$9.82 

$8.70 

$1.13 

$39.27 

4 

45 

$19.62 

$9.82 

$8.70 

$1.13 

$39.27 

5 

50 

$21.81 

$9.82 

$9.49 

$1.22 

$42.34 

6 

50 

$21.81 

$9.82 

$9.74 

$1.23 

$42.60 

7 

60 

$26.17 

$9.82 

$11.05 

$1.40 

$48.44 

8 

65 

$28.35 

$9.82 

$11.84 

$1.48 

$51.49 

9 

75 

$32.71 

$9.82 

$13.41 

$1.66 

$57.60 

10 

85 

$37.07 

$9.82 

$14.48 

$1.82 

$63.19 

Effective Date - 

02/01/2015 



Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

40 

$17.80 

$9.82 

$4.28 

$0.00 

$31.90 

2 

40 

$17.80 

$9.82 

$4.28 

$0.00 

$31.90 

3 

45 

$20.03 

$9.82 

$8.70 

$1.16 

$39.71 

4 

45 

$20.03 

$9.82 

$8.70 

$1.16 

$39.71 

5 

50 

$22.26 

$9.82 

$9.49 

$1.25 

$42.82 

6 

50 

$22.26 

$9.82 

$9.74 

$1.25 

$43.07 

7 

60 

$26.71 

$9.82 

$11.05 

$1.43 

$49.01 

8 

65 

$28.93 

$9.82 

$11.84 

$1.52 

$52.11 

9 

75 

$33.38 

$9.82 

$13.41 

$1.70 

$58.31 

10 

85 

$37.83 

$9.82 

$14.48 

$1.86 

$63.99 


Notes: 

Steps are 6 mos. 

Apprentice to Journeyworker Ratio: 1:4 

SIGN ERECTOR 06/01/2013 $25.81 $7.07 $7.05 $0.00 $39.93 

PAINTERS LOCAL 35 - ZONE 2 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - SIGN ERECTOR - Local 35 Zone 2 
Effective Date - 06/01/2013 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$12.91 

$7.07 

$0.00 

$0.00 

$19.98 

2 

55 

$14.20 

$7.07 

$2.45 

$0.00 

$23.72 

3 

60 

$15.49 

$7.07 

$2.45 

$0.00 

$25.01 

4 

65 

$16.78 

$7.07 

$2.45 

$0.00 

$26.30 

5 

70 

$18.07 

$7.07 

$7.05 

$0.00 

$32.19 

6 

75 

$19.36 

$7.07 

$7.05 

$0.00 

$33.48 

7 

80 

$20.65 

$7.07 

$7.05 

$0.00 

$34.77 

8 

85 

$21.94 

$7.07 

$7.05 

$0.00 

$36.06 

9 

90 

$23.23 

$7.07 

$7.05 

$0.00 

$37.35 


Notes: 

Steps are 4 mos. 


Apprentice to Journeyworker Ratio:l:l 


SPECIALIZED EARTH MOVING EQUIP <35 TONS 

08/01/2014 

$32.69 

$9.91 

$8.80 

$0.00 

$51.40 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2014 

$32.69 

$9.91 

$9.33 

$0.00 

$51.93 


06/01/2015 

$33.04 

$9.91 

$9.33 

$0.00 

$52.28 


08/01/2015 

$33.04 

$10.41 

$9.33 

$0.00 

$52.78 


12/01/2015 

$33.04 

$10.41 

$10.08 

$0.00 

$53.53 


06/01/2016 

$33.54 

$10.41 

$10.08 

$0.00 

$54.03 


08/01/2016 

$33.54 

$10.91 

$10.08 

$0.00 

$54.53 


12/01/2016 

$33.54 

$10.91 

$10.89 

$0.00 

$55.34 

SPECIALIZED EARTH MOVING EQUIP >35 TONS 

08/01/2014 

$32.98 

$9.91 

$8.80 

$0.00 

$51.69 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2014 

$32.98 

$9.91 

$9.33 

$0.00 

$52.22 


06/01/2015 

$33.33 

$9.91 

$9.33 

$0.00 

$52.57 


08/01/2015 

$33.33 

$10.41 

$9.33 

$0.00 

$53.07 


12/01/2015 

$33.33 

$10.41 

$10.08 

$0.00 

$53.82 


06/01/2016 

$33.83 

$10.41 

$10.08 

$0.00 

$54.32 


08/01/2016 

$33.83 

$10.91 

$10.08 

$0.00 

$54.82 


12/01/2016 

$33.83 

$10.91 

$10.89 

$0.00 

$55.63 

SPRINKLER FITTER 

SPRINKLER FITTERS LOCAL 550 - (Section A) Zone 1 

03/01/2014 

$53.58 

$8.42 

$13.60 

$13.60 

$0.00 

$75.60 

10/01/2014 

$54.73 

$8.42 

$0.00 

$76.75 


01/01/2015 

$54.73 

$8.42 

$13.75 

$0.00 

$76.90 


03/01/2015 

$55.73 

$8.42 

$13.75 

$0.00 

$77.90 


10/01/2015 

$56.88 

$8.42 

$13.75 

$0.00 

$79.05 


01/01/2016 

$56.88 

$8.67 

$13.90 

$0.00 

$79.45 


03/01/2016 

$57.88 

$8.67 

$13.90 

$0.00 

$80.45 


10/01/2016 

$59.03 

$8.67 

$13.90 

$0.00 

$81.60 


03/01/2017 

$60.03 

$8.67 

$13.90 

$0.00 

$82.60 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - SPRINKLER FITTER - Local 550 (Section A) Zone 1 


Effective Date - 03/01/2014 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

35 

$18.75 

$8.42 

$8.25 

$0.00 


$35.42 


2 

40 

$21.43 

$8.42 

$8.25 

$0.00 


$38.10 


3 

45 

$24.11 

$8.42 

$8.25 

$0.00 


$40.78 


4 

50 

$26.79 

$8.42 

$8.25 

$0.00 


$43.46 


5 

55 

$29.47 

$8.42 

$8.25 

$0.00 


$46.14 


6 

60 

$32.15 

$8.42 

$8.25 

$0.00 


$48.82 


7 

65 

$34.83 

$8.42 

$8.25 

$0.00 


$51.50 


8 

70 

$37.51 

$8.42 

$8.25 

$0.00 


$54.18 


9 

75 

$40.19 

$8.42 

$8.25 

$0.00 


$56.86 


10 

80 

$42.86 

$8.42 

$8.25 

$0.00 


$59.53 


Effective Date - 10/01/2014 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

35 

$19.16 

$8.42 

$8.25 

$0.00 


$35.83 


2 

40 

$21.89 

$8.42 

$8.25 

$0.00 


$38.56 


3 

45 

$24.63 

$8.42 

$8.25 

$0.00 


$41.30 


4 

50 

$27.37 

$8.42 

$8.25 

$0.00 


$44.04 


5 

55 

$30.10 

$8.42 

$8.25 

$0.00 


$46.77 


6 

60 

$32.84 

$8.42 

$8.25 

$0.00 


$49.51 


7 

65 

$35.57 

$8.42 

$8.25 

$0.00 


$52.24 


8 

70 

$38.31 

$8.42 

$8.25 

$0.00 


$54.98 


9 

75 

$41.05 

$8.42 

$8.25 

$0.00 


$57.72 


10 

80 

$43.78 

$8.42 

$8.25 

$0.00 


$60.45 


Notes: Apprentice entered prior 9/30/10: 
40/45/50/55/60/65/70/75/80/85 

Steps are 850 hours 

Apprentice to Journeyworker Ratio: 1:3 

— 




-- 

~i 

_i 


STEAM BOILER OPERATOR 

OPERA TING ENGINEERS LOCAL 4 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 


$64.29 

For apprentice rates see 1 

'Apprentice- OPERATING ENGINEERS" 








TAMPERS, SELF-PROPELLED OR TRACTOR DRAWN 

OPERA TING ENGINEERS LOCAL 4 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 


$64.29 

For apprentice rates see ' 

'Apprentice- OPERATING ENGINEERS" 








TELECOMMUNICATION TECHNICIAN 

ELECTRICIANS LOCAL 103 

03/01/2014 

09/01/2014 

$33.44 

$33.84 

$13.00 

$13.00 

$13.03 

$13.05 

$0.00 

$0.00 


$59.47 

$59.89 



03/01/2015 

$34.38 

$13.00 

$13.06 

$0.00 


$60.44 



09/01/2015 

$35.10 

$13.00 

$13.08 

$0.00 


$61.18 



03/01/2016 

$35.81 

$13.00 

$13.10 

$0.00 


$61.91 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - TELECOMMUNICATION TECHNICIAN - Local 103 


Effective Date - 

Step percent 

03/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$13.38 

$13.00 

$0.40 

$0.00 

$26.78 

2 

40 


$13.38 

$13.00 

$0.40 

$0.00 

$26.78 

3 

45 


$15.05 

$13.00 

$10.29 

$0.00 

$38.34 

4 

45 


$15.05 

$13.00 

$10.29 

$0.00 

$38.34 

5 

50 


$16.72 

$13.00 

$10.54 

$0.00 

$40.26 

6 

55 


$18.39 

$13.00 

$10.79 

$0.00 

$42.18 

7 

60 


$20.06 

$13.00 

$11.04 

$0.00 

$44.10 

8 

65 


$21.74 

$13.00 

$11.29 

$0.00 

$46.03 

9 

70 


$23.41 

$13.00 

$11.54 

$0.00 

$47.95 

10 

75 


$25.08 

$13.00 

$11.79 

$0.00 

$49.87 

Effective Date - 

09/01/2014 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

40 


$13.54 

$13.00 

$0.41 

$0.00 

$26.95 

2 

40 


$13.54 

$13.00 

$0.41 

$0.00 

$26.95 

3 

45 


$15.23 

$13.00 

$10.30 

$0.00 

$38.53 

4 

45 


$15.23 

$13.00 

$10.30 

$0.00 

$38.53 

5 

50 


$16.92 

$13.00 

$10.55 

$0.00 

$40.47 

6 

55 


$18.61 

$13.00 

$10.80 

$0.00 

$42.41 

7 

60 


$20.30 

$13.00 

$11.05 

$0.00 

$44.35 

8 

65 


$22.00 

$13.00 

$11.30 

$0.00 

$46.30 

9 

70 


$23.69 

$13.00 

$11.55 

$0.00 

$48.24 

10 

75 


$25.38 

$13.00 

$11.80 

$0.00 

$50.18 


Notes: 


Apprentice to Journeyworker Ratio:l:l 

TERRAZZO FINISHERS 

BRICKLAYERS LOCAL 3 - MARBLE & TILE 


08/01/2014 

$47.90 

$10.18 

$18.22 

$0.00 

$76.30 

02/01/2015 

$48.46 

$10.18 

$18.22 

$0.00 

$76.86 

08/01/2015 

$49.36 

$10.18 

$18.29 

$0.00 

$77.83 

02/01/2016 

$49.93 

$10.18 

$18.29 

$0.00 

$78.40 

08/01/2016 

$50.83 

$10.18 

$18.37 

$0.00 

$79.38 

02/01/2017 

$51.40 

$10.18 

$18.37 

$0.00 

$79.95 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - TERRAZZO FINISHER - Local 3 Marble & Tile 





Effective Date - 

Step percent 

08/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$23.95 

$10.18 

$18.22 

$0.00 

$52.35 

2 

60 

$28.74 

$10.18 

$18.22 

$0.00 

$57.14 

3 

70 

$33.53 

$10.18 

$18.22 

$0.00 

$61.93 

4 

80 

$38.32 

$10.18 

$18.22 

$0.00 

$66.72 

5 

90 

$43.11 

$10.18 

$18.22 

$0.00 

$71.51 

Effective Date - 

Step percent 

02/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$24.23 

$10.18 

$18.22 

$0.00 

$52.63 

2 

60 

$29.08 

$10.18 

$18.22 

$0.00 

$57.48 

3 

70 

$33.92 

$10.18 

$18.22 

$0.00 

$62.32 

4 

80 

$38.77 

$10.18 

$18.22 

$0.00 

$67.17 

5 

90 

$43.61 

$10.18 

$18.22 

$0.00 

$72.01 


Notes: 


Apprentice to Journeyworker Ratio: 1:3 


TEST BORING DRILLER 

LABORERS - FOUNDATION AND MARINE 

For apprentice rates see "Apprentice- LABORER" 

06/01/2014 

12/01/2014 

06/01/2015 

12/01/2015 

06/01/2016 

12/01/2016 

$35.45 

$36.20 

$36.95 

$37.70 

$38.45 

$39.45 

$7.30 

$7.30 

$7.30 

$7.30 

$7.30 

$7.30 

$12.90 

$12.90 

$12.90 

$12.90 

$12.90 

$12.90 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$55.65 

$56.40 

$57.15 

$57.90 

$58.65 

$59.65 

TEST BORING DRILLER HELPER 

06/01/2014 

$34.17 

$7.30 

$12.90 

$0.00 

$54.37 

LABORERS - FOUNDATION AND MARINE 


12/01/2014 

$34.92 

$7.30 

$12.90 

$0.00 

$55.12 


06/01/2015 

$35.67 

$7.30 

$12.90 

$0.00 

$55.87 


12/01/2015 

$36.42 

$7.30 

$12.90 

$0.00 

$56.62 


06/01/2016 

$37.17 

$7.30 

$12.90 

$0.00 

$57.37 


12/01/2016 

$38.17 

$7.30 

$12.90 

$0.00 

$58.37 

For apprentice rates see "Apprentice- LABORER" 

TEST BORING LABORER 

06/01/2014 

$34.05 

$7.30 

$12.90 

$0.00 

$54.25 

LABORERS - FOUNDATION AND MARINE 


12/01/2014 

$34.80 

$7.30 

$12.90 

$0.00 

$55.00 


06/01/2015 

$35.55 

$7.30 

$12.90 

$0.00 

$55.75 


12/01/2015 

$36.30 

$7.30 

$12.90 

$0.00 

$56.50 


06/01/2016 

$37.05 

$7.30 

$12.90 

$0.00 

$57.25 


12/01/2016 

$38.05 

$7.30 

$12.90 

$0.00 

$58.25 

For apprentice rates see "Apprentice- LABORER" 

TRACTORS/PORTABLE STEAM GENERATORS 

12/01/2013 

$40.11 

$10.00 

$14.18 

$0.00 

$64.29 

OPERA TING ENGINEERS LOCAL 4 


For apprentice rates see "Apprentice- OPERATING ENGINEERS" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

TRAILERS FOR EARTH MOVING EQUIPMENT 

08/01/2014 

$33.27 

$9.91 

$8.80 

$0.00 

$51.98 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2014 

$33.27 

$9.91 

$9.33 

$0.00 

$52.51 


06/01/2015 

$33.62 

$9.91 

$9.33 

$0.00 

$52.86 


08/01/2015 

$33.62 

$10.41 

$9.33 

$0.00 

$53.36 


12/01/2015 

$33.62 

$10.41 

$10.08 

$0.00 

$54.11 


06/01/2016 

$34.12 

$10.41 

$10.08 

$0.00 

$54.61 


08/01/2016 

$34.12 

$10.91 

$10.08 

$0.00 

$55.11 


12/01/2016 

$34.12 

$10.91 

$10.89 

$0.00 

$55.92 

TUNNEL WORK - COMPRESSED AIR 

06/01/2014 

$46.33 

$7.30 

$13.30 

$0.00 

$66.93 

LABORERS (COMPRESSED AIR) 

12/01/2014 

$47.08 

$7.30 

$13.30 

$0.00 

$67.68 


06/01/2015 

$47.83 

$7.30 

$13.30 

$0.00 

$68.43 


12/01/2015 

$48.58 

$7.30 

$13.30 

$0.00 

$69.18 


06/01/2016 

$49.33 

$7.30 

$13.30 

$0.00 

$69.93 


12/01/2016 

$50.33 

$7.30 

$13.30 

$0.00 

$70.93 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - COMPRESSED AIR (HAZ. WASTE) 

06/01/2014 

$48.33 

$7.30 

$13.30 

$0.00 

$68.93 

LABORERS (COMPRESSED AIR) 

12/01/2014 

$49.08 

$7.30 

$13.30 

$0.00 

$69.68 


06/01/2015 

$49.83 

$7.30 

$13.30 

$0.00 

$70.43 


12/01/2015 

$50.58 

$7.30 

$13.30 

$0.00 

$71.18 


06/01/2016 

$51.33 

$7.30 

$13.30 

$0.00 

$71.93 


12/01/2016 

$52.33 

$7.30 

$13.30 

$0.00 

$72.93 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - FREE AIR 

06/01/2014 

$38.40 

$7.30 

$13.30 

$0.00 

$59.00 

LABORERS (FREE AIR TUNNEL) 

12/01/2014 

$39.15 

$7.30 

$13.30 

$0.00 

$59.75 


06/01/2015 

$39.90 

$7.30 

$13.30 

$0.00 

$60.50 


12/01/2015 

$40.65 

$7.30 

$13.30 

$0.00 

$61.25 


06/01/2016 

$41.40 

$7.30 

$13.30 

$0.00 

$62.00 


12/01/2016 

$42.40 

$7.30 

$13.30 

$0.00 

$63.00 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - FREE AIR (HAZ. WASTE) 

06/01/2014 

$40.40 

$7.30 

$13.30 

$0.00 

$61.00 

LABORERS (FREE AIR TUNNEL) 

12/01/2014 

$41.15 

$7.30 

$13.30 

$0.00 

$61.75 


06/01/2015 

$41.90 

$7.30 

$13.30 

$0.00 

$62.50 


12/01/2015 

$42.65 

$7.30 

$13.30 

$0.00 

$63.25 


06/01/2016 

$43.40 

$7.30 

$13.30 

$0.00 

$64.00 


12/01/2016 

$44.40 

$7.30 

$13.30 

$0.00 

$65.00 

For apprentice rates see "Apprentice- LABORER" 







VAC-HAUL 

08/01/2014 

$32.69 

$9.91 

$8.80 

$0.00 

$51.40 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2014 

$32.69 

$9.91 

$9.33 

$0.00 

$51.93 


06/01/2015 

$33.04 

$9.91 

$9.33 

$0.00 

$52.28 


08/01/2015 

$33.04 

$10.41 

$9.33 

$0.00 

$52.78 


12/01/2015 

$33.04 

$10.41 

$10.08 

$0.00 

$53.53 


06/01/2016 

$33.54 

$10.41 

$10.08 

$0.00 

$54.03 


08/01/2016 

$33.54 

$10.91 

$10.08 

$0.00 

$54.53 


12/01/2016 

$33.54 

$10.91 

$10.89 

$0.00 

$55.34 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

WAGON DRILL OPERATOR 

06/01/2014 

$34.35 

$7.30 

$12.70 

$0.00 

$54.35 

LABORERS - ZONE 1 

12/01/2014 

$35.10 

$7.30 

$12.70 

$0.00 

$55.10 


06/01/2015 

$35.85 

$7.30 

$12.70 

$0.00 

$55.85 


12/01/2015 

$36.60 

$7.30 

$12.70 

$0.00 

$56.60 


06/01/2016 

$37.35 

$7.30 

$12.70 

$0.00 

$57.35 


12/01/2016 

$38.35 

$7.30 

$12.70 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







WASTE WATER PUMP OPERATOR 

12/01/2013 

$40.49 

$10.00 

$14.18 

$0.00 

$64.67 

OPERA TING ENGINEERS LOCAL 4 







For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







WATER METER INSTALLER 

03/01/2014 

$49.41 

$9.82 

$14.29 

$0.00 

$73.52 

PLUMBERS & GASFITTERS LOCAL 12 

09/01/2014 

$50.41 

$9.82 

$14.29 

$0.00 

$74.52 


03/01/2015 

$51.41 

$9.82 

$14.29 

$0.00 

$75.52 


09/01/2015 

$52.41 

$9.82 

$14.29 

$0.00 

$76.52 


03/01/2016 

$53.56 

$9.82 

$14.29 

$0.00 

$77.67 


09/01/2016 

$54.61 

$9.82 

$14.29 

$0.00 

$78.72 


03/01/2017 

$55.61 

$9.82 

$14.29 

$0.00 

$79.72 

For apprentice rates see "Apprentice- PLUMBER/PIPEFITTER" or 

"PLUMBER/GASFITTER" 






Outside Electrical - East 







CABLE TECHNICIAN (Power Zone) 

09/01/2013 

$25.66 

$8.70 

$4.48 

$0.00 

$38.84 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







For apprentice rates see "Apprentice- LINEMAN" 







CABLEMAN (Underground Ducts & Cables) 

09/01/2013 

$36.55 

$8.70 

$6.58 

$0.00 

$51.83 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







For apprentice rates see "Apprentice- LINEMAN" 







DRIVER / GROUNDMAN CDL 

09/01/2013 

$29.94 

$8.70 

$6.05 

$0.00 

$44.69 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







For apprentice rates see "Apprentice- LINEMAN" 







DRIVER / GROUNDMAN -Inexperienced (<2000 Hrs) 

09/01/2013 

$23.52 

$8.70 

$5.24 

$0.00 

$37.46 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







For apprentice rates see "Apprentice- LINEMAN" 







EQUIPMENT OPERATOR (Class A CDL) 

09/01/2013 

$36.35 

$8.70 

$9.43 

$0.00 

$54.48 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







For apprentice rates see "Apprentice- LINEMAN" 







EQUIPMENT OPERATOR (Class B CDL) 

09/01/2013 

$32.08 

$8.70 

$6.59 

$0.00 

$47.37 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







For apprentice rates see "Apprentice- LINEMAN" 







GROUNDMAN 

09/01/2013 

$23.52 

$8.70 

$3.72 

$0.00 

$35.94 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







For apprentice rates see "Apprentice- LINEMAN" 







GROUNDMAN -Inexperienced (<2000 Hrs.) 

09/01/2013 

$19.25 

$8.70 

$2.85 

$0.00 

$30.80 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







For apprentice rates see "Apprentice- LINEMAN" 







JOURNEYMAN LINEMAN 

09/01/2013 

$42.77 

$8.70 

$11.78 

$0.00 

$63.25 


OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - LINEMAN (Outside Electrical) - East Local 104 


Effective Date - 09/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$25.66 

$8.70 

$4.24 

$0.00 

$38.60 

2 

65 

$27.80 

$8.70 

$4.71 

$0.00 

$41.21 

3 

70 

$29.94 

$8.70 

$5.43 

$0.00 

$44.07 

4 

75 

$32.08 

$8.70 

$6.16 

$0.00 

$46.94 

5 

80 

$34.22 

$8.70 

$6.88 

$0.00 

$49.80 

6 

85 

$36.35 

$8.70 

$7.62 

$0.00 

$52.67 

7 

Notes: 

90 

$38.49 

$8.70 

$8.83 

$0.00 

$56.02 

~i 


Apprentice to Journeyworker Ratio: 1:2 


TELEDATA CABLE SPLICER 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$26.33 

$4.18 

$2.79 

$0.00 

$33.30 

TELEDATA LINEMAN/EQUIPMENT OPERATOR 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$24.78 

$4.18 

$2.74 

$0.00 

$31.70 

TELEDATA WIREMAN/INSTALLER/TECHNICIAN 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$24.78 

$4.18 

$2.74 

$0.00 

$31.70 

TREE TRIMMER 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

01/29/2012 

$17.18 

$3.37 

$0.00 

$0.00 

$20.55 

This classification applies only to tree work done: (a) for a utility company, R.E.A. cooperative, or railroad or coal mining company, and (b) for the purpose of 
operating, maintaining, or repairing the utility company’s equipment, and (c) by a person who is using hand or mechanical cutting methods and is not on the ground. 

This classification does not apply to wholesale tree removal. 


TREE TRIMMER GROUNDMAN 

01/29/2012 

$15.15 

$3.37 

$0.00 

$0.00 

$18.52 


OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 


This classification applies only to tree work done: (a) for a utility company, R.E.A. cooperative, or railroad or coal mining company, and (b) for the purpose of 
operating, maintaining, or repairing the utility company’s equipment, and (c) by a person who is using hand or mechanical cutting methods and is on the ground. This 
classification does not apply to wholesale tree removal. 


Additional Apprentice Information: 

Minimum wage rates for apprentices employed on public works projects are listed above as a percentage of the pre-determined hourly wage rate established by the 
Commissioner under the provisions of the M.G.L. c. 149, ss. 26-27D. Apprentice ratios are established by the Division of Apprenticeship Training pursuant to M.G.L. 
c. 23, ss. 11E-11L. 

All apprentices must be registered with the Division of Apprenticeship Training in accordance with M.G.L. c. 23, ss. 1 IE-11L. 

All steps are six months (1000 hours) unless otherwise specified. 

* Ratios are expressed in allowable number of apprentices to journeymen or fraction thereof. 

** Multiple ratios are listed in the comment field. 

*** APP to JM; 1:1, 2:2, 2:3, 3:4, 4:4, 4:5, 4:6, 5:7, 6:7, 6:8, 6:9, 7:10, 8:10, 8:11, 8:12, 9:13, 10:13, 10:14, etc. 

**** APP to JM; 1:1, 1:2,2:3,2:4,3:5,4:6,4:7,5:8,6:9,6:10,7:11,8:12,8:13,9:14, 10:15, 10:16, etc. 
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